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Me. WEALE has published a new Catalogue 
for 1859, comprising, besidei his own publica- 
tions, the valuable purchases made by' him on 
a recent tour through France to Lombardy, 
Venice, Austria, and Bavaria, of works on Italian 
Architecture and Photography ; on Hydraulics, 
more particularly Italian ; the Ornamental and 
Aipchitectural Works of Austria, Bavaria, and 
Erance. The Catalogue is charged 6d, ; if by 
post, 7di 
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INTRODUCTION. 



A Buiiii>£B's Pbice Book is^ or should be, recognised 
as an accredited authority to be referred to with equal 
confidence by two parties — the employer and the em- 
ployed, the proprietor and the builder, the master and 
the workman. For the basis of agreements, equally with 
the settlement of disputes, the Fric^ Book should be the 
mutually acknowledged arbitrator, and fairness in the 
rates is, thus, one of the most essential features of such 
a book. 

It must be admitted, however, that the determination 
, of the prices is a work of no little diflGiculty. The com- 
parison of schedules almost ad infmUtmj and of lists of 
prices as actually paid and fully agreed to and approved 
by both parties, shows the great variety of rates which 
have been adopted, and reveals the great difficulty of 
arranging a scale of rates which may be generally appli- 
cable, and likely to become an admitted standard. 

In the following work an immense amount of labour 
has been incurred with the view of endeavouring to educe, 
from a multitude of actual paid rates, such an average 
scale of prices as, without any wide departure from the 
commonly received rates (where such can be quoted), 
shall provide a fair return for labour, materials, and 
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INTBODUCTION, 



capital ; and satisfy^ as far as practicable^ all parties con- 
cerned, without injury to any of the interests involved 
directly or remotely. 

Another aim kept in view in the preparation of this 
work, — and, it is submitted, one of no mean importance, 
—has been to define and to observe such an arrangement 
of the many items to be included as should avoid con- 
fusion, and facilitate reference in the use of the book. A 
repetition of items for preserving distinctness of labour 
prices from completed prices, has not been deemed advis- 
able, inasmuch as this repetition frequently imposes a 
double reference to the book, and needlessly occupies 
space which may be better devoted to additional items 
and to larger type. In cases where distinct hhour prices 
are commonly recognised, the columnar or tabular ar- 
rangement has been adopted, and it is hoped with advan- 
tage to the reader. 

The numbering of the items consecutively through 
each trade is another feature in which improvement has 
been attempted on similar works. The means thus 
afforded of immediately identifying every item through- 
out the book will be duly appreciated by all who have to 
refer to and quote items from it. It may be mentioned, 
that in order to avoid running to inco6veniently high 
numbers, the items combined in the departments of Car- 
penter's and Joiner's work have been divided, and a new 
set of numbers adopted for those items which appear 
to belong more exclusively to the Joiner's department of 
the work. It must be confessed, however, that in the 
present advanced state of those trades, there is a con- 
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siderable difficulty in defining any euch distinction as 
this^ and it is therefore requested that the arrangement 
here adopted may be accepted rather as an attempt to 
obviate a difficulty^ than as a conceited aim to surmount 
one. 

The separation of notes and memoranda as to weights, 
measuring, &c., from the Price Bo'ok proper, has been 
considered a desirable object in a work of which one great 
value consists in providing for easy reference. The in- 
discriminate collection of facts and instructions, however 
valuable, with figures required to be selected on the 
instant, leads to a most discouraging turning over of 
leaves, and to an utterly unprofitable consumption of time. 
Every particular, however apparently trivial, in which a 
Price Book, or any other book of reference can be made 
easy and inviting of such reference, is of importance to 
the value of the book and to the convenience of its 
owner ; and many an occasion for consulting its pages is 
allowed to pass if an uncertainty is felt as to where the 
required information is to be found. A full and well- 
arranged index is certainly a great acquisition, and this 
has accordingly been provided ; beyond which a striking 
type has been adbpted for the page-headings, in order to 
make each of them serve the purpose of a general index 
to the contents of the page above which it is placed. 

The present edition of the Price Book has been scru- 
pulously examined before the printing of it by one of the 
most practically employed men of the day, who has re- 
ported to me as follows : — My attention has been more 
particularly directed to preserve an equality of prices 
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throughout, than to express an opinion of the actual 
values, as that must of necessity depend on drcumstances, 
but bearing in mind,^ that you would wish the tradesman 
to allow a liberal per centage for prompt payment or short 
credit, whichever may be required by the employer." In 
the preparation of the present and previous editions of 
this Price Book, my -desire has been to give prices that 
shall in all things be consistent, and to give the Builder 
and Contractor a margin for the casualties of risk and 
length of credit. I am anxious that all parties shall be 
satisfied and avoid dispute. The employer will find his 
advantage in short reckonings, and the employed in ren- 
dering a fair equivalent for the presence of money. 

J. W. 

NavenAer 80th, 1857. 
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THE BUILDER'S PRICE BOOK. 



I.— EXCAVATOR AND WELL-DIGGER'S WORK. 

Indnding the providing, fixing, use, maintaining^ and removing 
from the premises of all toolsf, implements, and plant, re- 
quired for the proper execution of the work and removal of 
the materials. 



Items. £ d. 

Per cubic yard, 

1 . Excavating or digging, throwing and wheeling, or 

basketing out ground, not exceeding 6 feet in 

depth . . , . . . .006 

2. Ditto and ditto, above 6 feet and not exceeding 

10 feet in depth 7 

3. Ditto and ditto, above 10 feet and not exceeding 

15 feet in depth 9 

4. If in stiff clay or gravel, add to items 1, 2, and 3 1 

5. FiUing and carting away from the premises .020 

6. Moving ground, clay, or gravel, 20 yards' run 

or less 2 



7. Ditto for every run of 20 yards, or part of a run, 

beyond first run of 20 yards . . .001 

8. Carting or removing, and shooting or dehvering 

ground, clay, or gravel, as ordered for any 

distance not exceeding half a mile . .019 

9. Add to item 8 for every additional half mile or 

part of half mile 3 

10. Filling in and ramming ground around founda- 

tions, walls, &c • .002 

Per yard super. 

11. Levelling from the heap, depth not exceeding 

1 foot 3 

B 
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2 Concrete.— Well-digging. 

Items. £ t. d. 

Per cubic yard, 

1 2. Concrete, composed of one part of stone lime of 

quality equal to Dorking, and six parts of river 
sand or ballast, including wheeling, scaffold- 
ing, and throwing in 10 

1 3 . Add to item 1 2 if the large round stones be broken 10 9 

14. Add to item 13 if blue lias lime . . . 11 6 

Per foot in depth. 

15. Well-digging for wells i^oi exceeding 7 feet in 

depth, including steining in half a brick, stock 
bricks, 4 feet clear diameter, exclusive of pump- 
ing if required 5 4 

16. Ditto and ditto, for labour only . . .020 

1 7. Add to item 15 for every 6 inches additional clear 

diameter up to 6 feet . . . . .010 

1 8. Add to item 1 6 for every 6 inches additional clear 

diameter up to 6 feet 4 

19. Add to item 16 if moreth^mS and not exceeding 

30 feet m depth 6 

20. Well-diggmg for wells more than 7 feet and not 

exceeding 30 feet in depth and 6 feet in clear 
diameter, including steining in one brick rim, 
exclusive of pumping if required . . .096 

21. Add to item 20 for every 6 inches additional 

clear diameter up to 9 feet . . . .016 

22. Add to item 20 for every 6 inches additional 

clear diameter, if more than 9 and not ex- 
ceeding 12 feet 2 

23 . Boring in ordinary soils, including tools and tackle, 

but not pipes, not exceeding 10 feet from surface 4 

24. Add to item 22 for every foot below 10 and not 

exceeding 20 feet 4 

25. ^dd to item 22 for every foot below 20 and not 

exceeding 30 feet 4 

26. Add to item 22 for every foot below 30 and not 

exceeding 40 feet 4 

27. Add to item 22 for every foot below 40 and not 

exceeding 50 feet 4 

{For Notes and Memoranda see Appendix.) 
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Bricklayer's Work. 3 

Items II.— BRICKIiAYER'S WORK. ^ ^ ^ 

Per rody reduced, 

1. Labour only in brickwork, laid dry in cesspoolfl 

and wella, including erection and removal only 

of scaffolding 16 

2. Add to item 1 for scaffolding and tackle . .040 

3. Brickwork of place bricks laid dry in cesspools 

and wells, including all material and labour . 10 2 

4. Ditto of stock bricks, ditto . . . . 11 10 

5. Labour only in brickwork with mortar, including 

erection and removal only of scaffolding .200 

6. Add to item 5 for scaffolding and for mortar, 

composed of stone or chalk lime and river sand 2 2 

7. Brickwork with place bricks and mortar, com- 

posed of stone or chalk lime and river sand, 

including all material and labour . . .1116 

8. Ditto stock bricks, ditto* . . . . 13 10 

9. Ditto half place and half stocks, ditto . . 12 16 

10. Ditto three-fourths place and one-fourth stocks, 

including all material and labour . . 12 6 

11. Ditto three-fourths stocks, and one-fourth place, 

ditto 13 

12. Labour only in brickwork with old bricks in mor- 

tar, including erection and removal only of 
scaffolding 2 4 

13. Add to item 12 for scaffolding and for mortar, 

composed of stone or chalk lime and river sand 2 4 

14. Deduct from item 12 if half only of old bricks .020 
16. Labour only in brickwork in mortar, worked 

fair both sides, including erection and removal 

only of scaffolding / . . ..290 

16. Add to item 16 for scaffolding and for mortar, 

composed of stone or chalk lime and river sand 2 4 

17. Labour in brickwork, including scaffolding and 

mortar, composed ofblue lias lime <fe river sand 2 14 

18. Brickwork with place bricks and mortar, composed 

of blue lias lime and river sand, all materials 12 6 

19. Ditto stock bricks, ditto . . . . . 14 

20. Labour only in brickwork in Roman cement, 

including erection and removal . . . 2 11 

• Becentl7 some large oontraoti "bm been teken at £10 lOi. 
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4: Brickwork— Pointing. 

Items* ^ ^* 

Per rod, reduced* 

21. Add to item 20 for scaffolding and for Boman 

cement . . . • • • • 4 15 

22. Labour only in taking down brickwork, clearing 

and stacking bricks . . . • .0180 

23. Add to item 22 for tackling . . . .040 

Per cubic yard. 

24. Labour only in brickwork in solid work, as in 

copper settings, ovens, &c 4 

25. Add to item 24 for mortar and tackling . .040 

26. Solid brickwork with stock bricks in mortar, com- 

posed of stone or chalk lime and river sand, 

as in copper settings, ovens, &c., all materials 14 

FAonras.— Per foot super, 

27. Add for selecting bricks for facings, labour only 0| 

28. Add to item 27 for mortar and tackling . . 0| 

29. Add for malm facings to price of brickwork, all 

materials 3 

30. Add to item 29 for best malm facings . .003 

31. Add for facings of Suffolk white bricks to price 

of brickwork, all materials . . . .007 

32. Deduct from items 29, 30, and 31, if left for 

pointing OiJ 

33. Stock facings to old wall in mortar, composed of 

stone or chalk lime and river sand, all materials 6 

34. Malm facings to old wall ditto . . . .007 

35. Add to item 34 if best malms . . . .001 

36. Add to any of the items for brickwork, circular 

on plan, worked to template . . .001 

Pointing. 

37. Flat joint pointing with blue or coal-ash mortar, 

including raking out, washing, and scaffolding 3 

38. Add to item 37 if in cement . . . . Oj 

39. Tuck pointing to new work,exclusive of scaffolding 3 

40. Tuck pointing to old work, including raking out, 

cleaning, staining, and scaffolding . .0 4] 

41. Add to item 39 if scaffolding has to be erected .001 

42. Add to item 39 for chimney shafts • . .001 
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Arches and Niches. 5 

Items. £ 8. d, 

Briok Nogging. — Per yard «itper. 

43. Labour only, bricks set in mortar . . .006 

44. Add to item 43 if set flat . . ' . .001 

45. Bricks set on edge in mortar, all materials .019 

46. Add to item 46 if set flat . . . .010 

47. Bricks set on edge in cement, all materials .024 

48. Add to item 47 if set flat . . . .013 

Rough Arches. — Per foot swper, 

49. Labonr only in cambered or semicircular arches 5 
60. Add to item 49 for mortar and scaffolding .001 

51. Cambered or semicircular arches, with stock 

bricks, all materials . . . .007 

52. Add to items 49, 50, and 61, if Gothic, elliptical, 

or many-centered arches • . . .002 

53. Add to item 49 if with second malms . .002 

64. Add to item 60 ditto 3 

55. Add to item 61 ditto 10 

66. If circular on plan add for labour only • .007 
57. Ditto, add for labour, mortar, and scaffolding . 10 
68. Ditto, add for all materials . . . .010 

59. For labour only in white joint pointing, add .001^ 

60. Ditto, labour, mortar, and scaffolding, ditto .002 

61. Ditto, all materials, ditto . . . . . 2J 

62. For labour only in tuck pointing, ditto • .003 

63. Ditto, labour, mortar, and scaffolding, ditto .004 

64. Ditto, all materials, ditto 6 

Gauged Arches and Niches. 
66. Cambered or semicircular arches and niches, 

only cut 8 

66. Ditto, cut and set . . . ..-.013 

67. Ditto, if cut and set in putty, except bricks .016 

68. Ditto, if cut and set in putty, with best malms 

or bricks of equal quality, all materials .028 

69. Ditto, if elliptical, add to item 66 . . .0 3 

70. Ditto, if elliptical, add to item 66 . . .0 2 
70*. Ditto, if elliptical, add to items 67 and 68 .0 3 

71. Ditto, if circiUar on plan, add to item 66 . .010 

72. Ditto ditto, add to item 66 . . . .0 9 

73. Ditto ditto, add to item 67 . , . .010 

74. Ditto ditto, add to item 68 . . . .018 
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6 Briekwork—Niclies. 

Items. ^ ^« 

Per foot super, 

76. Heads of semicircular niches, labour only, cut ,033 

76. Ditto, cut and set .042 

77. Heads of semicircular niches, all except bricks 6 

78. Ditto, all materials 9 

79. Mouldings and cornices, labour only, cut .008 

80. Ditto ditto, cut and set 10 

81. Ditto ditto, all except bricks . . . .013 

82. Ditto ditto, all materials . . . .029 

83. Ditto ditto, circular on plan, add to item 79 . 8 

84. Ditto ditto ditto, add to item 80 . . .010 

85. Ditto ditto ditto, add to item 81 . . .012 

86. Ditto ditto ditto, afld to item 82 . . .014 

87. Eemoving, cleaning, and resetting old gauged 

arches, labour only, cut and set . . .010 

88. Ditto ditto ditto, all materials . . .013 

Drains and Culverts (exclusive of digging). 
Per foot rm. 

89. Small drains, two courses, or about 6 inches 

high in the clear, half brick thick, brick or flat 

for top and bottom of pantiles, labour only .002 

90. Ditto ditto, add to item 89 for mortar . .001 

91. Ditto ditto, all materials . . . . .008 

92. Ditto ditto, if in cement, add to items 90 and 91 3^ 

93. Drains, three courses, or about 9 inches high, 

9 inches wide, bottom paved, and crown 

arched, labour only 3 

94. Ditto, add to item 93 for mortar . . .002 
96. Ditto, all materials 13 

96. Ditto, if in cement, add to items 94 and 96 . 4 

97. Drains, four courses, or about 12 inches high, 

12 inches wide, bottom paved, and crown 

arched, labour only 4 

98. Ditto, add to item 97 for mortar . . . 2^ 

99. Ditto, all materials . . . ..017 

100. Ditto, if in cement, add to items 98 and 99 .0 6 

101. Nine inch barrel drains, half brickrim,labour only 3J 

102. Ditto ditto, all except bricks 5 

103. Ditto ditto, all materials . . . .011 

104. Nine inch barrel drains, half brick rim, if in 

cement, add to items 102 and 103 . .0 5 
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Items. £ g. d. 

Per foot run, 

105. Twelve inch barrel drains half brick rim, labour 

only 3i 

106. Ditto ditto all except bricks 5 

107. Ditto ditto all materials 1 2 

108. Ditto ditto if in cement, add 

to items 106 and 107 6 

109. Fifteen inch ditto, half brick rim, labour only 4 

110. Ditto ditto all except bricks 6 

111. Ditto ditto all materials 1 8 

112. Ditto ditto if in cement, add 

to items 110 and 111 7 

113. Eighteen inch ditto, half brick rim, labour only 5 

114. Ditto ditto all except bricks 8 

115. Ditto ditto all materials 2 2 

116. Ditto ditto if in cement, add 

to items 114 and 115 . . . . 10 

117. Eighteen inch ditto, one brick rim, labour only 8 

118. Ditto ditto all except bricks 1 2 
J 19. Ditto ditto all materials 4 6 

120. Ditto ditto if in cement, add 

to items 118 and 119 19 

121. Two feet ditto, one brick rim, labour only . 11 

122. Ditto ditto all except bricks 1 6 

123. Ditto ditto all materials 5 6 

124. Ditto ditto if in cement, add 

to items 122 and 123 ^. . . .026 

125. Two feet six inches ditto, one brick rim, labour 

only 10 

126. Ditto ditto all except bricks 1 8 

127. Ditto ditto all materials 6 6 

128. Ditto ditto if in cement, add 

to items 126 and 127 . . . .0 3 

129. Three feet ditto, one brick rim, labour only .014 

130. Ditto ditto all except bricks 2 3 

131. Ditto ditto all materials 7 6 

132. Ditto ditto' if in cement, add 

to items 130 and 131 3 6 

(For larger drains or sewers, and for those of elliptical or 

egg shape, take the brickwork, either per foot cube, or reduced, 

or per rod reduced. Centres, moulds, templates, and digging, 
to be allowed extra.) 
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Items. 

133. 

134. 
135. 
136. 
137. 
138. 
139. 
140. 
141. 
142. 
143. 
144. 
145. 

146. 
147. 
148. 
149. 
150. 
151. 
152. 
153. 
154. 
155. 
156. 
157. 
158. 
159. 
160. 
161. 
162. 
163. 
164. 
165. 
166. 
167. 
168. 
169. 
170. 
171. 



Brickwork— Paving* 

Brick Paving. — Per yard super. 

With bricks of ordinary dimensions, labour only, 
bricks laid flat in sand .... 
Ditto ditto in mortar 

Ditto ditto in cement 

Ditto bricks on edge in sand 
Ditto ditto in mortar 

Ditto ditto in cement 

All except bricks, laid flat in sand 



£ i. d. 



Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Hard grey stock 
flat in sand 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



ditto in mortar 
ditto in cement 
bricks on edge in sand 

ditto in mortar . 
ditto in cement . 
bricks, all materials, laid 



laid flat in mortar 
ditto in cement 
on edge in sand 
ditto in mortar 
ditto in cement 
Malm paviors, all materials, laid flat in sand 
Ditto ditto in mortar . 

TDitto ditto in cement 

Ditto on edge in sand . 

Ditto ditto in mortar 

Ditto ditto in cement 

Suflblk bricks, all materials, laid flat in sand 
Ditto ditto in mortar . 

Ditto ditto in cement 

Ditto on edge in sand . 

Ditto ditto in mortar 

Ditto ditto in cement 

Paving bricks, all materials, laid flat in sand 
Ditto ditto in mortar 

Ditto ditto in cement 

Ditto on edge in sand . 
Ditto ditto in mortar 

Ditto ditto in cement 

"Ware paviors, all materials, laid flat in sand 
Ditto ditto in mortar 

Ditto ditto in cement 


































4 

5 
8 
5 
7 









10 
7 
10 
1 6 
8 
1 
1 10 



6 
9 
5 
3 
7 
4 
2 
5 
4 
6 



4 10 



5 8 

4 10 

5 4 



6 
6 
7 
8 

2 10 
3 4 
3 10 
5 8 
6 
7 
2 
3 



8 
3 
8 
4 



3 10 
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Items, £ 8. d. 

Per yard super. 

172. Add for laying herring-bone in sand, mortar, or 

cement 2 

173. Dutch clinkers, all materials, in sand . . 10 

174. Add to item 173 for laying herring-bone .005 

175. Tile-paving— 9, 10, or 12 inch, in sand . .036 

176. Ditto ditto in mortar .040 

177. Ditto ditto in cement .048 

178. For rubbing and close joints, labour only, add 16 

179. Ditto all except tiles, add . .023 

180. Ditto all materials, add . .030 

181. Cutting to splays, per foot run . . .002 

Paving Bricks — ^Peake's Tebbo-Metallic 
— at depSt* 

182. For bams, warehouses, and strong floors, 

12 ins. X 6 ins. x 3 ins., each 

183. Blue or red, 9 ins. x 4^ ins. x 1 in. per 1000 

184. Best, for floors, footpatlut, areas, &c. 

9 ins. X 4J- ins. x 2 ins. „ 

185. Common, for clinkers and rough 

paving, 9Jins. x 4Jins. x 2| ins, „ 

Paving Tiles — Peakb's Terro-Metallio 
— ai depdt. 

186. Squares — blue or red, with cut ones to divide, 

9 ins. X 9 ins. X 1 J in. per 1000 10 10 

187. Ditto ditto with ditto 

9 ins. X 9 ins. X li in. ,, 9 15 

188. Octagons — ^blue or red, with cut ones to divide, 

8 ins. X 8 ins. x IJ in. per 1000 . . 12 

189. Squares — drab, for intersection with octagons, 

(item 188,) 3 ins. x 3 ins. x IJ in. per 1000 12 

190. Paving tiles — blue, with cut ones to divide, 

9 ins. X 3 ins. X liin.^6rl000 . . 7 13 

191. Squares — drab, for intersection with tiles, (item 

190,) 3 ins. X 3 ins. X IJ in. per 1000 . 7 13 

192. Squares — ^blue or red, with cut ones to divide, 

7iins. X 7iins. x 1 J in. per 1000 . .6 6 

193. Octagons — ^blue or red, with cut ones to divide, 

7J ins. X 7i ins. X 1 J in. per 1000 . .9 5 

• While at prau, lecdTwl lir. Feake'i new Lift of Frioet, whiob wiU be fknmd 
fbriher on. 

B 2 



6 

4 10 

6 16 

6 10 
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10 Brickwork— Fire-brickB. 

194. Squares — ^blue or red, for intersection with octa- 

gons, (item 193,) 3 ins. x 3 ins. x 1^ in. 

per 1000 .9 6 

195. Squares — blue or red, with cut ones to divide, 

6 ins. X 6 ins. x 1 in. per 1000 . . 4: 6 

196. Hexagons — blue or red, with cut ones to divide, 

6 ins. X 6 ins. X 1 in. per 1000 . . 4: 15 

197. Diamonds — blue or red, with cut ones to divide, 

6 ins. X 6 ins. X 1 in. 1000 . .5 2 

198. Diamonds — blue or red, with cut ones to divide, 

5 ins. X 5 ins. X 1 in. per 1000 . . 3 13 6 

FiRB Bricks, &c. — Tbrro-Metallic 
— at depSt, 

199. Fire bricks to fix grates, kilns, furnaces, &c. 

9i ins. X ^ ins. x 2| ins. per 1000 . . 7 10 

200. Hard bricks — blue or brindled, 9 J ins. x 4Jins. 

X 2f ins. per 1000 6 10 

201. Arch, culvert, centre, octagon, nosed, bevelled, 

and other bricks, per 1000 . . • . 6 15 

202. Front bricks — ^blue, red, or drab, 9J ins. x 

4J ins. X 2i iiiB.per 1000 . . . . 8 10 

Channel-tiles — Tbrro-Metallic 
— at depdt, 

203. Channel-tiles to lay with flag, brick, or other 

paving, 12 ins. x 8 ins. x 3 ins. each • 

204. Channel-tiles to lay with flag, brick, or other 

paving, 12 ins. x 5 ins. x 2| ins. each 

205. Channel -tiles, with socket-joints, 24 ins. long, 

16 ins. diameter, 1^ thick, each . 

206. Channel-tiles, with socket-joints, 24 ins. long, 

12 ins. diameter, 1 in. thick, each 

207. Channel-tiles, with socket-joints, 24 ins. long, 

9 ins. diameter, f in. thick, each . 

208. Channel-tiles, with socket-joints, 24 ins. long, 

6 ins. diameter, | in. thick, each . 

209. Channel-tiles, with socket-joints, 24 ins. long, 

4 ins. diameter, | in. thick, each . 

210. Channel-tiles, with socket-joints, 24 ins. long, 

3 ins. diameter, f in. thick, each . 









8 








5 





3 








2 








1 


3 
















74 








6 
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Drain-pipes, &c. 11 

Itemi. £ I. d. 

Drain and Conduit Pipes — ^Tbrro- 
Metallio — at depdi — Per foot run. 

211. Plain cylindrical pipes, 24 ins. long, 18 ins. 

diameter, IJ in. tluck, each . . .096 

212. Plain cylindrical pipes, 24 ins. long, 16 ins. 

diameter, 1 J. in thick 8 3^ 

213. Plain cylindrical pipes, 24 ins. long, 12 ins. 

diameter. 1 in. thick 8J 

214. Plain cylindrical pipes, 18 ins. long, 12 ins. 



diameter, 1 in. thick 18^ 

215. Plain cylindrical pipes, 18 ins. long, 9 ins. dia- 

meter, ^ in thick 9 J 

216. Plain cylmdrical pipes, 18 ins. long, 6 ins. dia- 

meter, ^ in. thick 5 

217. Plain cylmdrical pipes, 18 ins. long, 4 ins. dia- 

meter, f in. thick 4| 

218. Plain cylindrical pipes, 18 ins. long, 3 ins. dia- 

meter, f in. thick 3J 

219. Plain cylindrical pipes, 18 ins. long, 2 ins. dia- 

meter, J in. thick 2^ 

220. Behated cylindrical pipes, 18 ins. long, 8 ins. 

diameter, f in. thick, each . . . . 6f 



221. Eebated cylindrical pipes, 18 ins. long, 2 ins. 

diameter, f in. thick, each . . . . 5| 

222. Socket cylindrical pipes, 24 ins. long, 16 ins. 

diameter, in. thick . . . . 8 6^ 
228. Socket cylindrical pipes, 24 ins. long, 15 ins. 

diameter, IJ in. thick 8 4 

224. Socket cylindrical pipes, 24 ins. long, 12 ins. 

diameter, 1 in. thick 1 10 

225. Socket cylindrical pipes, 24 ins. long, 9 ins. 

diameter, ^ in. thick 1 IJ 

226. Socket cylindrical pipes, 24 ins. long, 6 ins. 

diameter, i in. thick 8 

227. Socket cylindrical pipes, 24 ins. long, 4 ins. 

diameter, f in. thick 6 

228. Socket cylindrical pipes, 24 ins. long, 8 ins. 



diameter, f in. thick 5 

229. Plain conical pipes, 20 ins. long, 9 ins. mean 

diameter 10} 

230. Plain conical pipes, 20 ins. long, 6 ins. mean 

diameter 8 
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12 Brickwork— Sundries. 



- £ $. cL 

231. Plain conical pipes, 20 ins. long, 4 ins. mean 

diameter, per foot run . . . . 5J 

232. Plain conical pipes, 20 ins. long, 3 ins. mean 

diameter ditto 4:^ 

233. Plain conical pipes, 20 ins. long, 2 ins. mean 

diameter ditto . . . . . 3J 
(Each length makee 18 inches when laid.) 

SuiJDRiBS — Tbrro-Mbtallio — at depdt. 

234. Drain shell tiles, 12 ins. long, 4J ins. open, 

1 in. thick, coc^ 3^ 

235. Drain shell tiles, 12 ins. long, 3^ ins. open, 

Jin. thick, ijer 1000 6 

236. Drain shell tiles, 12 ins. long, 2^ ins. open, 

8 in. thick, |>er 1000 3 16 

237. Drain grate tiles, 12 x 12 x 2^ ins. pierced 

in 16 holes, each 16 

238. Drain grate tiles, 9x9x2 ins. pierced in 

9 holes, each 10 

239. Wall-coping tiles, throated, 15 x 12 x 3 or 

2 ins. each 16 

240. Wall-coping ridge, throated, 18 x 12 ins. in 

two patterns, each 16 

241. Grecian wall-coping, throated, 12 x 17 ins. 

each . 016 

242. Grecian joint-tiles for wall-coping (item 241) 

each 16 



243. Flue-cover tiles, 16 ins. x 9 ins. x 2 ins. each 8 

244. Ditto 12 ins. x 12 ins. x 2 ins. each 9 

245. Ditto 12 ins. x 9 ins. x 2 ins. each 6 

246. Ditto 14 ins. x 14 ins. x 2 ins. each 14 

247. Ditto 16 ins. x 16 ins. x 2 ins. each 16 

248. Oven-floor tiles, 9 ins. x 9 ins. x 2J ins. each 5J 

249. Kiln-floor tiles, 12 ins. x 12 ins. each • .013 

250. Ditto 9 ins. X d ins. each • .009 

251. Ditto or bearers for kiln-floor tiles, 

24 ins. X 5 ins. X 2 ins. each . . .013 

252. Pugging tiles, to prevent noise passing from 
room to room, 12 ins. x 9 ins. x J in. 



^crlOOO 8 

253. Skirting-tiles with moulding along npper edge, 

9 ins. X 5 ins. X i in. per 1000 . . .6 

Digitized by Google 



stone-ware Pipes. 



Items. 

254. 



Skirting-tiles with upper edge chamfered back, 
12 ins. X 7 ins. x 1 in. each 

255. 8kirting-tiles with upper edge chamfered back 

6 ins. X 6 ins. x 1 iu. per 1000 

256. Garden -border tiles, with bead along top, 12 ins. 

X 6 ins. X 1 in. each .... 
267. Garden-border tiles, 0. G. pattern along top, 

7 ins- X 7 ins. x 1 J- in 

258. Garden-border tiles, semicircular ornament, lOJ 

ins. X 7J ins. x 1 J in. ^ach 



13 

£ s. d. 

2i 
4 10 



3 








2J 



Tubular Drain Pipes of Glazed Stone Ware 
! the depdU — Per foot run. 



259. Pipes, 2 ins. diameter 

260. Ditto 3 ditto . 

261. Ditto 4 ditto . 

262. Ditto 6 ditto . 

263. Ditto 9 ditto . 

264. Ditto 12 ditto . 

265. Ditto 15 ditto . 

266. Ditto 18 ditto . 

267. Bends, elbows, and junctions, 

268. Ditto ditto 3 ins. each 

269. Ditto ditto 4 ins. each 

270. Ditto ditto 6 ins. each 

271. Ditto ditto 9 ins. each 

272. Ditto ditto 12 ins. each 

273. Ditto ditto 16 ins. each 

274. Double junctions, 2 ins. each 

275. Ditto 3 ins. each . 

276. Ditto 4 ins. each . 

277. Ditto 6 ins. each . 

278. Ditto 9 ins. each . 

279. Ditto 12 ins. each . 

280. Ditto 15 ins. each . 

281. Flap-traps, 2 ins. each 

282. Ditto 3 ins. each . 

283. Ditto 4 ins. each . 

284. Ditto 6 ins. each . 

285. Ditto 9 ins. each . 

286. Gully-traps, 12 ins. each 



each 



inches, each 11 


























4 

5 

6 

8 

1 1 

1 9 



2 10 

3 9 



1 
1 

2 
3 
5 
7 
1 
1 

1 10 
2 6 
4 3 
6 6 



11 6 












4 3 

4 9 

5 3 

6 3 

7 6 
9 6 
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Brickwork, Splays, &c. 



Items. 

287. Gully-traps, 15 ins. each 

288. Ditto 18 ins. each . 

289. Syphon-traps, 2 ins. each 

290. Ditto 3 ins. each . 
Ditto 4 ins. ea>ch . 
Ditto 6 ins. each . 
Ditto 9 ins. each . 
Sink syphon-traps, 2 ins, 
Ditto 3 ins. each . 
Ditto 4 ins. each . 
Ditto 6 ins. each 



291. 
292. 
293. 
294. 
295. 
296. 
297. 

298. Ditto 9 ins. each 



each 



£ s. d. 

14 6 

19 

1 10 

2 3 













8 
13 



3 
9 

9 
9 
6 
6 




299. 
300. 
301. 



302. 

303. 

304. 

305. 

306. 

307. 

308. 

309. 

310. 

311. 

312. 

313. 

314. 

315. 

316. 

317. 

318 

319. 

320. 

321. 

322. 



Per foot run. 

Egg-shaped pipes, 9 ins. high, 6 ins. wide .010 

Ditto 15 ins. high, 9 ins. wide . . .020 

Ditto 20 ins. high, 12 ins. wide . . .032 

Cuttings, Splays, and Bedding Frames, &c. 
Per foot run. 

Cuttings to 9 ins. rakes, labour only . . IJ 
Ditto to 14 ins. ditto ditto . . . .002 

Ditto 18 ins. ditto ditto 

Ditto 9 ins. ditto, all materials . . .0 

Ditto 14 ins. ditto ditto 

Ditto 18 ins. ditto ditto 

Ditto 9 ins. ramps, labour only . . .0 

Ditto 14 ins. ditto ditto 

Ditto 18 ins. ditto ditto 

Ditto 9 ins. ditto, all materials . . .0 

Ditto 14 ins. ditto ditto 

Ditto 18 ins. ditto ditto 

Cutting and pargetting 4J ins. chase, labour only 
Ditto ditto ,9 ins. ditto ditto ... .0 
Ditto ditto 4J ins. ditto, all materials . . 
Ditto ditto 9 ins. ditto ditto .... 
Cuttings to 4-inch splays, labour only . . 
Ditto ditto, all materials . . . . - . 
Ditto, bird's mouth splays, labour only . . IJ 
Ditto ditto, all materials . . . . .003 
Ditto, points to groins, malm stocks, labour only 4 



o 
2 
3 

3J 



6 
2 
4 
3 
6 

2 
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Cuttings, Chimney-pots, &xs. 

Items. 

Per foot run, 

323. Cuttings to 4 ins. splays, points to groins, malm 

stocks, all materials . 

324. Ditto, common stocks, labour only . 

325. Ditto, ditto, all materials 

326. Double plain tile creasing, labour only 

327. Ditto, ditto, all materials. 

328. Filleting, lime and hair, labour only 

329. Ditto, ditto, all matericds 

330. Ditto, cement, labour only 

331. Ditto, ditto, all materials 

332. Bedding and pointing sash and door frames, 

labour only, each ..... 

333. Ditto ditto, large or Venetian, labour only, each 

334. Add to item 332, if labour and mortar, each , 

335. Add to item 333, if ditto, each 

336. Item 332, if all materials, each 

337. Item 333, if ditto, each .... 

338 . Making brickwork good to sills, labour only, each 

339. Ditto ditto, large or Venetian, ditto, each 

340. Add to item 338, if labour and mortar, each . 

341. Ajld to item 339, if ditto, each 

342. Item 338, if all materials .... 

343. Item 339, if ditto, each .... 

Per foot super. 

344. Half- brick trimmers, labour only . 

345. Ditto ditto, labour and mortar 

346. Ditto ditto, all materials 

347. Cutting inverts to moulds, labour only 

348. Ditto ddtto labour and mortar 

349. Ditto ditto, all materials 

350. Ditto ditto and pargetting, labour only 

35 1 . Ditto ditto, labour and mortar 

352. Ditto ditto, all materials 

Chimney-pots. 

353. First size, labour only, each . 

354. Second size, ditto, each . 

355. Third size, ditto, each , 

356. First size, labour and mortar, each 

357. Second size, ditto, each . 

358. Third size, ditto, each . 
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Brickwork— Plain Tiling. 



IteniB. jg (f, 

359. First size, all materials, each . . . .060 

360. Secoi>d size, ditto, each . . ' . . .049 

361. Third size, ditto, each 3 9 

362. If set in cement, any size, add to items 353, 

354, 355, each 4 

363. Ditto ditto, add to items 356, 357, 358, each .006 

364. Ditto ditto, add to items 359, 360, 361, each .009 



365. If set in plain tiles and cement, add to items 

353, 354, 355, each 6 

366. Ditto ditto, add to items 356, 357, 358, each .008 

367. Ditto ditto, add to items 359, 360, 361, each .010 

Plain tii.ivg.— Per square » 

368. Plain tiling, on double fir laths, and wrought 
nails to show 4 inches on the face, labour only 5 



369. Lime and labour 10 

370. Ditto, all except tiles 14 6 

371. Ditto, all materials 1 18 

372. Ditto, if on oak laths, add to item 368 . .0 6 

373. Ditto ditto, add to item 369 . . .006 

374. Ditto ditto, add to item 370 . . . .0 2 

375. Ditto ditto, add to item 371 . . . .0 2 

376. Ditto, to show 3^ ins. add to items for 4 in. 

if labour only * . 6 

377. Ditto ditto, if all materials . . . .050 

378. Ditto, to show 3 ins. add to items for 4 in. if 

labour only 10 

379. Ditto ditto, if all materials . . . .0100 



380. Stripping off old plain tiling, and retiling, on 

double fir laths and wrought nails, labour only 6 6 

381. Ditto ditto, lime and labour . . . . 12 

382. Ditto ditto, all except tiles . . . .0166 

383. Ditto ditto, all materials, allowing average of 

100 new tiles to a square . . .' .10 6 
Per foot run, 

384. Ridges and hips, labour only . . . .001 

385. Ditto ditto, all materials . . . .003 

386. Valleys, labour only h 

387. Ditto, all materials . . . ... 4 

388. Barge or verge, labour only . . . .001 

389. Ditto ditto, dl materials . • • .002 
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Pantiling. 17 

Items. £ t, d. 
Per square, 

390. Plain tiling flat roofs in cement, three courses of 

tiles bedded solid in neat cement» labour only Oil 

391 . Ditto ditto, labour and cement . . . 1 18 

392. Ditto ditto, all materials . . . .340 

393. Rendering surface with cement . . 16 

Pantiling. 

394. Laid dry to 10 in. gauge, labour only . .030 

395. Ditto ditto, labour and mortar . . .036 

396. Ditto ditto, all except tiles . . . .090 

397. Ditto ditto, all materials . . . .12 

398. Pointed outside, including fillets and beading, 

labour only 5 6 

399. Ditto ditto, labour and mortar . . .076 

400. Ditto ditto, all except tiles . . . . 11 6 

401. Ditto ditto, all materials . . . .15 

402. Pointed inside, including fillets and beading, 

labour only 7 3 

403. Ditto ditto, labour and mortar . . .096 

404. Ditto ditto, all except tiles . . . . 14 

405. Ditto ditto, all materials . . . .17 

406. Pointed inside and outside, including fillets, 

and beading, labour only . . . .080 

407. Ditto ditto, labour and mortar . . . 12 3 

408. Ditto ditto, all except tiles . . . . 19 

409. Ditto ditto, all materials . . . .112 

Per foot run, 

410. Heading, labour only ^ 

411. Ditto, all materials 

412. Filleting, labour only 0^ 

413. Ditto, all materials 1 

414. Ditto in cement, all materials . . . 1 

415. Cuttings to hips and splays . . . .002 

416. Ditto to hips and ridges . . . .004 

417. Thrice painted hip-hooks and nails, each .010 

418. Painted T nails, each 2 

Per square, 

419. Stripping old pantiling, new lathing, and re- 

tiling, dry, labour only . . .046 
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Brickwork— Tiling. 



Items. £ t. d» 

Per square, 

420. Stripping old pantiling, new lathing, and re- 

tiling, dry, lime and labour . . .056 

421. Ditto ditto, all materials . . . . 11 

422. Add to item 421 to allow for 20 new tiles per 

square 2 6 

423. Stripping only 13 

424. Pointing old pantiling, outside, labour only .026 

425. Ditto ditto, labour and mortar . . .049 

426. Ditto, inside, labour only . . . .046 

427. Ditto ditto, labour and mortar . . .073 

428. If including laths and nails, add to items 425 

and 427 5 6 



Roofing Tiles — Terro-Metallic, 
at depdt, 

429. Flat or plain roofing tiles, lOJins. x 7 ins. 

X -jL in. with knobs, ;7(?r 1000 . . .3 5 

430. Ornamental flat tiles, lOf ins. X 7 ins. X 



^ in. with knobs, joer 1000 . . .3 7 6 

431. Pantiles, 13^ ins. X 10 ins. X in. with 

knobs, jper 1000 9 

432. Ditto, improved, ditto ditto . . . . 10 



433. Italian flat tiles, 15 ins. x 12 ins. X | in. with 

weather stop, per pair . . . .009 

434. Italian bridge tiles to cover the joints between 

flat tiles (item 433) 9 

435. Roman flat tiles, 12 ins. x 10 ins. x ^ in. with 

weather sto^, per pair . . . .0 6^ 

436. Roman bridge tiles to cover the joints between 

flat tiles (item 435) 6^ 

437. Grecian flat tiles, 15 ins. X 12 ins. X |^ in. 

with weather stop, per pair . . .009 

438. Grecian bridge tiles to cover the joints of the 

flat tiles (item 437) 9 

439. Grecian ridge tiles, 12 ins. long, to suit flat and 

bridge tiles (items 437 and 438), each . .016 

440. Grecian eaves tiles with vertical ornaments, each 16 

441. Flat or plain tiles, 11 ins. x 11 ins. x in. to 

finish at the gables, 100. . . . 12 6 

442. Ridge tiles, Italian or Grecian, plain or capped, 

12 ins. long,eacA 1 



Digitized by 







19 


£ 


(. 


d. 





2 











6 








^ 








8 








6J 





2 


6 



Soofing— Tiles. 

443. Ridge tiles, Italianor Grecian, with rolled cap to 

1^ in. radius, 18 ins. long and 9 ins. wings, each 

444. Ridge tiles, Italian or Grecian, carved top, 12 ins. 

long, with weather stop, joints, or plain, each 

445. Ridge tiles, Italian or Grecian, curved top, 12 ins. 

long, plain, each 

446. Ridge tiles, Italian or Grecian, 18 ins. long, 7 ins. 

vnngs, plain joints, eocA .... 

447. Ridge tiles, Italian or Grecian, 18 ins. long, 6 ins. 

wings, plain joints, each .... 
44:8. Ridge tiles, Italian or Grecian, 18 ins. long, 
6^ ins. wings, with vertical pyramids, each • 

449. Ridge tiles, Italian or Grecian, grooved, 18 ins. 

long, 6^ ins. wings, with Vandyked ornament 

to fix in, each 2 6 

450. Ridge tiles, Italian or Grecian, grooved, 18 ins. 

long, 6^ ins. wings, with trefoil ornament to 

fix in, each 2 6 

451. Ridge tiles, Italian or Grecian, grooved, 18 ins. 

long, 6^ ins. wings, with fieur-de-lis ornament 

to fix in, each 2 6 

452. Ridge tiles, Italian or Grecian, grooved, 18 ins. 

long, 6^ ins. wings, with fleur-de-lis and dia- 
mond ornament to fix in, each • . .026 

453. Ridge tiles, Italian or Grecian, grooved, 18 ins. 

long, 6^ ins. wings, with fleur-de-lis ornaments, 
large and small, to fix in, each . . .026 
454 Ridge tiles, Italian or Grecian, grooved, 18 ins. 
long, 6^ ins. wings, with inverted Gothic arch 
to fix in, each 2 6 

455. Ridge tiles, Italian or Grecian, same size as 

above, with capped joints, each . . . 8§ 

456. Ridge tiles, Italian or Grecian, same size as 

above, angular caps as joints, each . .0 9^ 

457. Ridge tiles, Italian or Grecian, same size as 

above, rolled tops and plain joints, each . 9| 

458. Ridge tiles, Italian or Grecian, same size as 

above, rolled tops and capped joints, each .010 

459. Hip saddles, 18 ins. long, 6^ ins. wings, plain 

joints, each 8 

460. Hip saddles, 18 ins. long, 6^ ins. wings, capped 

joints, each 8| 
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Brickwork— Materials. 



Items. 

461. 



Hip saddles, 18 ins. long, 6J ins. wings, rolled 
tops and plain joints, ecLch .... 
Quoined hip tiles, to nse with flat tiles . 
Quoined valley tiles, to nse with flat tiles 
Oirciilar flue linings, 24 ins. long, 12 ins. 

diameter, each 

465. Oircular flne linings, 18 ins. long, 12 ins. 

diameter, e<ich 

Circular flue linings, 24 ins. long, 9 ins. 

diameter, eaxh 

Elliptical flue linings, 18 ins. long, 14 ins. x 

9 ins. diameter, each 

468. Square flue linings, 18 ins. long, 11 ins. x 

11 ins. diameter, eocA 

Chimney tops, conical, 20 ins. high, 9 

diameter at smallest end, «acA 
Chimney tops, circular, 24 ins. high, 9 
diameter at top, Yandyked^ eaah . 
471. Chimney tops, circular, 24 ins. high, 11 ins. 
diameter, mean, Vandyfced top, «acA . ^ . 
Chimney tops, circular, 24 ins. higl^ 14 ins. 

diameter, Vandyked top, each 
Chimney tops, circular, 36 ins 
diameter, in two pieces, each 
Chimney pots, circular, 36 ins. 
diameter, in two pieces, eocA 



462. 
463. 
464. 



466. 
467. 



469. 
470. 



472. 
473. 



474. 



ms. 



ms. 



, high, 15 ins. 
high, 10 ins. 



Bricklayer's MATERiALs^^<2e^n;ere(2« 



475. 
476. 
477. 
478. 
479. 
480. 
481. 
482. 
483. 
484. 
485. 
486. 



Bricks. 

Place bricks per 
Stocks 

Malm pickings 
Malm paviors 
Malms, second quality 
Malms, best cutters 
Red stocks 
Red rubbers 
Paving bricks 
Windsor fire bricks 
Welsh ditto 
Stourbridge ditto 
Newcastle ditto 



1000 



& s. d. 

9f 

.0 4| 

3^ 

4 3 

3 2J 

1 H 

3 24 

3 2i 

1 9 

3 9 

5 

6 6 
9 6 
5 6 



1 10 

1 18 

2 10 

3 
3 5 
5 
2 
2 19 
2 10 
5 4 
5 4 
7 
5 5 
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Day-prices^ 6c. 21 

488. Alloa fire bricks jHsr 1000 . . .580 
4:89. Dorset ditto „ . . . 4 16 

490. Dntch clinkers „ . . .260 

Tiles. 

491. Plain tiles per 1000 . . .2 4 

492. Patent ditto „ . . .360 

493. Pan, slip, or ridge tiles „ . . .360 

494. Ornamental plain tiles „ . . .340 

495. Paving tiles, 9 ins. „ . . .900 

496. Ditto, 10 ins. „ . . . 12 . 

497. Ditto, 12 ins. „ . . . 14 10 

498. Mathematical tiles, red „ . . .300 

499. Ditto, white „ . . . 3 10 

500. Oven tiles, eocA 9 

Limb, Obmbnt, (fee. — Per cubic yard. 

501. Lime, Chalk 14 

602. Ditto, Dorking, Merstham, Hailing, or equal 

quality 15 

503. Ditto, ground 16 6 

604. Ditto, blue lias . . . . .13 

Per hmhel, 

505. Oement, Eoman 18 

606. Ditto, Portland 2 6 

607. Ditto, blue lias 18 

608. Loam, Windsor 19 

609. Ditto, Stourbridge 3 

610. Hiver sand, per cubic yard . . . .054 

611. River ballast, ditto 4 8 

612. Hair 110 

613. Ditto, per <no«. 15 6 

614 Ashes 8J 

615. Ditto, per cubic yard 10 6 

616. Double fir laths, per ^(uZ . . .550 

617. Oak ditto, per load 7 

618. Tile-pins 1 10 

Bbioklaybrb' Day Prioes. 

619. Bricklayer, per day 6 

620. Ditto, per Ao«r 7J 
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22 Brickwork— MaterialB. 

Item*. £ 8. cL 

521. Labonrer, per day . . . . . .039 

522. Ditto, 'per hour 5 

523. Bricklayer on fire-work, per day . . .076 

524. Ditto ditto, per hour 9^ 

525* Labourer, ditto, per £^ay . . . .043 

526. Ditto ditto, per hour 5J 

527. Mortar, jperfoado/ 30 . . . . 13 9 

528. Ditto, jpcr ^oi 6J 

529. Ditto blue, for pointing, per load . . .12 6 

530. Ditto ditto, jpcr ^ofZ 9 

«531. Ditto, white ditto, per had . . . . 1 15 

532. Ditto ditto, jpcrW 12 

533. Lime and hair, per hod 8 

534. Ditto, per load 10 

535. Pargetting, per hod 8 

536. Fine stuff, per hod 10 

537. Carting bricks, including loading and unloading, 

one mile, jpcr 1000 3 9 

538. Ditto, add for each mile beyond, jpcr 1000 . 10 

539. Carting rubbish, one mile, per load . .023 

540. Ditto, add for each mile beyond, per load .008 

541. Ditto, one mile, two-horse load . . .033 

542. Ditto, add for each mile beyond, per load .010 

543. Tiles, plain, per 100 4 

544. Ditto pan, hip, or ridge, ^r 100 . . .0 8 

545. Ditto paving, 9 ins., eacn . . .002 

546. Ditto ditto, 10 ins., each . . . . 3J 

547. Ditto ditto, 12 ins., each . . . . 3| 

548. Ditto ditto, sink 5 holes, 10 ins., each .007 

549. Ditto ditto ditto, 5 holes, 12 ins., each . .009 

550. Ditto ditto, small-drain, each . . . . IJ 

551. Ditto ditto, large ditto, each . . ..004 

552. Ditto ditto, traps, each . . . . . 10 

553. Stone-ware glazed pipes, 2 feet lengths, 3 ins. 

diameter, each 10 

554. Ditto ditto 2 feet lengths, 4 ins. diameter, each 10 

555. Ditto „ 6 „ 16 

556. Ditto „ 8 „ 2 

557. Ditto „ 9 „ 2 6 

558. Ditto „ 12 „ 4 

559. Ditto „ 15 „ 6 2 ^ 

560. Ditto, single junctions, 3 „ 14 
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Day-prices. 
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Items. 

561. 

562. 
563. 
564. 
665. 
666. 
667. 
668. 
569. 
670. 
571. 
572. 
573. 
574. 
575. 
576. 
577. 
578. 
579. 
680. 
681. 
582. 
683. 
584. 
585. 
686. 
687. 
588. 
689. 
590. 
591. 



Stone-ware glazed pipes, 2 feet lengths, single 

junctions, diameter 4 ins., each 
Ditto „ 6 „ 

Ditto „ 9 

Ditto „ 12 „ 

Ditto, double junctions, 3 „ 



Ditto 
Ditto 
Ditto 
Ditto 
Ditto, 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto, 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto, 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



4 
6 

12 

bends, 3 

6 
9 
12 

long syphons, 3 
» 4 
6 

9 
12 
3 
4 
6 
9 
12 
9 

12 
16 
18 
2 
3 
4 



sink traps 



gully traps 



syphon traps 



£ 8. 


d. 


1 


8 


2 


6 


3 


6 


6 





1 10 


2 


3 


3 


4 


5 


4 


8 





1 


4 


2 





2 


8 


4 


6 


6 


6 


3 


3 


4 


6 


6 





8 


3 


11 


9 


4 


2 


4 


8 


6 





8 


3 


11 


6 


8 


8 


11 


6 


17 





19 


6 


1 


4 


2 


6 


2 


9 



Fms Lumps and Tilxs. 



592. Fire lumps, 12 ins., each 

593. „ M 

594. „ 16 

595. ., 18 
696. „ 20 



Stourbridge. 

s. d, 
. 1 10 
. 2 4 
. 2 10 
. 3 4 
. 3 10 



Newcastle, 
and Welsh. 

d. 


4 
7 



1 10 

2 4 
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Items. 

597. 
598. 
599. 
600. 
601. 
602, 
603. 
604. 
605. 
606. 
607. 
608. 
609. 
610. 
611. 
612. 

613. 
614. 
615. 
616. 
617. 
618. 
619. 
620. 
621. 
622. 
623. 
624. 
625. 
626. 
627. 
628. 
629. 
630. 
631. 
632. 
633. 
634. 
635. 
636. 



Brickwork— MaterialB. 



Fire lumps, 22 ins. each 
24 „ 
f» 26 „ 
« 28 „ 
30 „ 
» 33 „ 
„ 36 „ 
Bricks, per 100 
Tiles, 9 ins. each 
„ 12 „ 
„ M „ 

>y 16 „ 
» 18 • ,9 

„ 20 „ 
„ 22 „ 
„ 24 „ 



Ground clay, Stourbridge, per bushel, 
Ditto Alloa „ 

Windsor loam „ 
Lime, white, per pail 
Lime, coloured „ . . . 
Fir laths .... per 
Double ditto 

Add for nails (items 618 and 619) 
Oak laths 

Pantile laths, 10 feet 
Ditto 12 feet 

Add for nails (items 622 and 623) 
Baskets, each .... 
Tile heads . . I . . per basket 







Newcastle. 


Stourbridge. 


and Welsh. 




d. 


s. a. 


. 4 


4 


o 


. 5 


3 


o o 
o o 


. 5 


9 


4 


. 6 


2 


A Q 


. 6 


10 


5 * 


. 8 


3 


6 


. 9 


8 


i* ' o 
D O 


. 16 


6 


to ' f\ 


. 1 


5 


U O 


. 1 


8 


11 


. 2 


4 


1 10 


. 3 


6 


2 1 


. 4 


3 


2 6 


. 4 


10 


O £* 

o o 


. 6 


3 


A O 

4 8 


. 8 


4 


6 10 






. 8 10 












. 1 10 






. 6 






. 10 


bv/ndle 


. 2 1 



Tile pins 

Ohinmey-pots, first size 
,, second 



, per bushel 
each 



third 
fourth 

four feet high 

five feet high 

second size bevelled 
„ three armed 
„ nine armed 



4 

5 
4 
4 

1 

1 
4 
3 
2 



O 

4: 

o 

2 
8 
7 
8 
8 
8 
4 


4: 



1 10 
6 6 



10 
6 
10 
11 




6 
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Item.. £ S. d. 

637. Chimney pot and cowl, each . . . 14 

638. Scaffolding poles, hire per week, eocA . .008 

639. Ditto boards, ditto, each . . . .001 

640. Ditto putlogs, ditto, per doz 3J 

641. Ditto cords, ditto, jper doz 4 

642. Ditto ladders, ditto, 2 story, each . . .016 

643. Ditto ladders, ditto, 3 story, each . . .023 

644. Tackle, block and fall rope ditto, (20 fathoms,) 

each 8 

645. Ditto, crab engine, ditto, single purchase, ditto, 

each 090 

646. Ditto ditto, double purchajse, ditto, each , . 12 ^ 

(For Notes and Memoranda see Appendix,) 

CARPENTER'S AND JOINER'S WORK. 

Timbers, Rough — No Labour. — Per foot cube, 

£ t. d. 

1. Sweden and Norway timber . . . .028 

2. Dantzic and Riga . . . . . .030 

3. Quebec pine .029 

4. Yellow pine 2 6 

5. Elm 3 2 

6. Beech 3 2 

7. Ash . . . . . . . . 3 10 

8. Oak, American 4 6 

9. Oak, English 7 

10. Teak, Moulmein 7 8 

11. Teak, African 5 4 

12. Sycamore 4 9 

13. Birch . 040 

14. Mahogany, Honduras 10 6 

15. Mahogany, Spanish 19 

Fir in Scantlings, Frahbd and Wrought. 

16. Bond-plates, pole -plates, wall-plates, curbs, 

lintels, wood-bricks, &c. . . . .0*34 

17. Framed rough 3 10 

18. Ditto, and wrought one side . . . .042 

19. Ditto ditto, and rebated 4 6 

20. Ditto ditto ditto, and beaded . . . .049 

21. Ditto, and wrought two sides . « . .044 

22. Ditto ditto, and rebated 4 8 
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Carpenter and Joiner. 



Items. 

28. Framed^ wronght, and beaded . , • 

24. Ditto, and wroTiglit three sides . • 

25. Ditto ditto, and rebated . . . . 

26. Ditto ditto ditto, and beaded . 

27. Ditto, and wrought four sides . 

28. Ditto ditto, and rebated . . , . 

29. Ditto ditto ditto, and beaded • 

30. Wrought proper door and window frames 



31. 
32. 

33. 
34. 
36. 
36. 
37. 
38. 
39. 
40. 



41. 
42. 
43. 



44. 
45. 
46. 
47. 
48. 
49. 
50. 
51. 
52. 
58. 
54. 
55. 
56. 



Per foot super. 

Planing fir, if sawn 

Ditto, not sawn 

Per fo<a run. 

Ohamfering edges 

Ditto, wide 

Bebating » 

Ditto, deep 

Beadbig, small 

Ditto, to ^ in 

Ditto, to 1^ in. 

OircTilar heads to window heads and door cases, 
framed, rebated, beaded and glued up, 
4J X 3 ins 

Ditto ditto, 4J X 4 ins. . . . • . 

Gothic or Elliptical ditto, 4J x 3 ins. 

Ditto ditto, 4^ X 4 ins. 

Labour and Nails only — Timher being cha 
per foot cube, — Per foot stipen 

Door frames without stops 
Ditto with stops .... 
Door case, including oak sill . 
Window frames, two light 
Ditto ditto, circular head, to be taken as square 
Ditto ditto, circular on plan, large radius 
Ditto ditto, small ditto . • 
Heads, circular, large radius • 
Ditto ditto, small ditto 
Ditto ditto, Gh)thic or other curves, add 
Door frames, with transom, add 
Fixing door frames in new widls, 'each 
Ditto ditto, in stone steps, no siU^ >eacA 



£ 


8, d. 





4 11 





4 6 





4 10 





5 1 





4 A 

-C o 





5 





5 3 





6 6 





li 





1| 





01 





0| 





1 





li 





OJ 





Of 





1 





1 10 





2 6 





2 4 





2 10 

I 





li 





ll 





2| 





2} 





4 





4 





6 





2 S 





3 3 





2 





li 





1 4 





1 10 
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Deal Boabdino. — Ver sgtuire. 



Items. 




Labour. 


NailByAc Timber. 


Com- 
pleted. 






S. 


d. 


8. 




s. 


d. 


8. 


d. 


67. Half in. deal, rough 




2 


9 


1 





16 





18 


9 


68. Ditto ditto, shot edges 


3 


3 


1 





15 





39 


9 


59. f in. ditto, rough 


• 


2 


9 


1 





19 





22 


9 


60. Ditto ditto, shot edges 




3 


6 


1 


3 


19 





23 


9 


61. 1 in. ditto, rough 




2 


9 


1 


3 


24 





28 





62. Ditto ditto, shot edges 




3 


9 


1 


3 


24 





29 





63. Ditto ditto, grooved 


and 


















tongued . 


• 


5 


9 


1 


6 


24 





31 


3 


64. 1 in. ditto, rough 




3 





2 





31 





36 





65. Ditto ditto, shot edges 




4 


3 


2 


3 


31 





37 


6 


66. Ditto ditto, grooved 


and 


















tongued . 




6 


6 


2 


6 


31 





40 





67. 1^ in. ditto, rough 




3 


3 


2 


3 


38 





43 


6 


68. Ditto ditto, shot edges 




4 


9 


2 


6 


38 





45 


3 


69. Ditto ditto, grooved 


and 


















tongued . 




7 





2 


6 


38 





47 


6 


70. in. ditto, rough 




3 


6 


2 


6 


44 





60 





71. Ditto ditto, shot edges 




5 





2 


9 


44 





51 


9 


72. Ditto ditto, grooved 


and 


















tongued . 




7 





3 





44 





54 





73. 2 in. ditto, rough . 




4 


3 


2 


9 


57 





64 





74. Ditto ditto, shot edges 




6 


3 


2 


9 


57 





66 





75. Ditto ditto, grooved 


and 


















'tongued . 




9 


6 


3 





57 





69 


6 



Soma) BoABDiNO* — Per square. 



76. } in. single fillets 

77. Ditto douhle ditto 

78. I in. single ditto 

79. ' Ditto douhle ditto 

80. i in. single ditto 

81. Ditto double ditto 

82. Add for herring-boning 





4 


6 


1 


9 


15 


6 


21 


9 




5 


6 


2 





16 





23 


6 




4 


9 


1 


9 


19 


6 


26 







5 


9 


2 





20 





27 


9 




5 


3 


1 


9 


24 


6 


31 


6 




6 


6 


2 


fi 


25 





33 


6 




1 








3 





3 


1 


6 
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Carpenter and Joiner. 



Items. 



Weather Boabdiko, &c. — Per square. 

Labour. Nftili. Timber. Completed. 



83. Deals, rough, | inch, or six 

hoards to a 3 in. deal . 

84. Ditto, edges shot 
86. Ditto, wrought 

86. Ditto, headed . 

87. Battens, rough . 

88. Ditto, edges shot 

89. Ditto, wrought 

90. Ditto, headed . 

91. Deals, rough, 1 in. or four 

to a 3 in. deal 

92. Ditto, edges shot 

93. Ditto, wrought 

94. Ditto, beaded . 
96. Battens, rough 

96. Ditto, edges shot 

97. Ditto, wrought 

98. Ditto, ditto, beaded 



99. Angle fillets, 1 in. . 

100. Ditto ditto, IJ in. . 

101. Ditto ditto, IJ in. . 

Wall Boabding, 

102. Deal (white), tongaed and 

beaded, \m, 

103. Ditto ditto, f in. . 

104. Ditto ditto, 1 in. . 
106. Ditto ditto, IJ in. . 

106. Ditto ditto, 1 J in. . 

107. Ditto ditto, add if wrought 

both sides . 

108. Ditto ditto, add if to ceil- 

ings .... 

109. Ditto ditto, add if with 
plugs .... 

110. Ditto (clean yellow), add . 



s. 


d. 


s. 


d. 


s. 


d. 


8. 


d. 


3 


6 


1 


4 


17 





21 


10 


4 





1 


8 


17 


6 


23 


2 


6 





1 


9 


18 





25 


9 


7 





1 


9 


18 





26 


9 


4 





1 


4 


20 





26 


4 


6 





1 


9 


20 


9 


27 


6 


7 





1 


8 


21 


6 


30 


2 


7 


6 


2 





22 





31 


6 


4 


6 


2 


6 


22 





29 





6 





2 


9 


22 


6 


30 


3 


7 





3 


9 


23 


3 


34 





8 





3 


9 


23 


3 


36 





6 





2 


6 


25 





32 


/» 

D 


6 





2 


10 


26 





34 


10 


8 





2 


10 


27 


u 


Of 


X 


8 


6 


3 


3 


27 


9 


39 


6 


ot run. 

















li 





Oi 





Oi 










U 





Oi 





1 










li 





Oi 





X 




Q 
O 


&c. 


— Per square. 








8 


6 


1 


8 


20 





30 


2 


9 


6 


2 


3 


24 





36 


9 


11 





2 


6 


31 


6 


46 





12 


6 


3 





39 





64 


6 


14 





3 


8 


48 





66 


'8 


3 








3 






3 


3 


2 








3 





3 


2 


6 


1 


6 





3 


1 


3 


3 













2 


3 


2 


3 



Digitized by Google 



Braoketing. 



29 



ItmB, 



111. 



Laboar. 
8. d. 


Nailf. 

8. d. 


Timber. 

8. rf. 


Com. 
pleted. 
8. d. 


2i 












6} 


6 





1 





4 


10 


6i 





1 




*t 


1 


1} 





oi 





1* 


3i 


IJ 





oi 





Oi 


2i 


^ 





Oi 





Oi 


0* 3i 


4 





1 





2 


7 



Louvre boarding, deal, 
feather edge,wrought, 
per foot super . 

112. Ditto ditto, inch deal, 

wrought and splayed 
both edges, per do, . 

113. Ditto ditto, l| in. do., 

ditto, ditto, per do. , 

114. Small brackets, wrought, 

each 

116. Cross grooves, not 
exceeding 6 ins., 

116. Ditto ditto, exceeding 

6 ins., each 

117. Ends of boards, pins, 

andshiftinglath^^o^;^ 



Braoketing ; including plugging. — Per foot super, 

118. Common cornices or 

coves, 1| in. deal . 

119. Ditto l| „ 

120. Ditto, in two thick- 

nesses of 1 in. deal . 

121. Ditto, circular on plan, 

1^ in. deal 

122. Ditto, ditto, li ditto . 

123. Ditto, ditto, in two 

thicknesses of 1 in. 
deal 

124. Waggon-headed ceil- 

ings 

125. Semi ditto 

126. Groined ceiling3 in 

halls, &c., not exceed- 
ing 4 feet wide 

127. Ditto, exceeding 4 feet 

128. Ditto, if elliptical add 

to items 126 and 127 

129. Small circular soffites 

130. Angle brackets, each . 






3 





1 










7i 





4 





li 





% 





10 





4 





1 





6 





11 





4i 










5 





11 





6 










6i 


1 


3 





6 





li 





9 


1 







2i 





1 










7 





3 





1 










7i 





9 





3 





6 


1 


6 





8 





2 





5 


1 


3 





2 










Oi 





3 





6 










6 


1 


2 





8 





1 





5 


1 


2 
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Carpenter and Joiner. 



Roofing. — Per vjmre ; toUhout timber. 



Items. 


Labour. 


N«Us,fto. 


Labour 
and Hall*. 






d. 


8. 


d. 






131. Common shed, or lean-to roof 














over ground storj 


3 





1 
X 


Q 

%j 


4 


Q 
O 


132. Ditto, over first „ 


3 


Q 
o 


1 

X 


A 
u 


4 


Q 

Xf 


133. Ditto, „ second ditto . 


3 


Q 


1 

X 




5 





134. Ditto, „ third ditto . 


3 


9 


1 




5 


3 


136. Ditto, if higher add 





6 





3 





9 


136. Single span or valley roof over 














ground story 


Q 
o 


q 


1 

X 


A 
O 


u 


Q 

o 


137. Ditto, over first ditto . 


4 





1 


9 


5 


9 


138. Ditto, „ second ditto . 


A 

*± 


Q 
o 


1 

X 




xJ 


A 
u 


n 

V/ 


139. Ditto, „ third ditto . 


4 




1 


9 


5 


3 


140. Ditto, if higher add 





^ 6 





3 





9 


141. Ditto, with purlines add . 





Q 
u 





A 


1 

X 


1 

X 


142. Ditto, framed principals, with 














collars, plates, and ridge 


i 


Q 
u 


o 


Q 


10 


A 
U 


143. Ditto, ditto, with tie beam, 
king-post, purlines, braces 
and common rafters 


























X JL 


u 


q 
o 




1/1 


Ci 
V 


144. Ditto ditto, with king and 














queen posts 


13 





4 





17 





146. Common curb roofing, with 
















K 

u 


g 


A 


Q 
o 


8 





146. Add to items 142 to 146, if 














more than three stories 





9 





6 


1 


3 


147. Hips and waHeys, extra per foot 



















6 





1 





7 


148. Rounded ridge-roll, ditto . 





4 












149. Wall-plates, pole-plates, and 










lintels, charged as bond at 














per foot cvhe 





7 • 





1 






160. Binders, tie-beams, struts, gut- 














ter-plates,dragging and diago- 














nal ties, charged as framed 














per foot cube 





B 





2 





10 


161. Fixing bolts, each . 





9 





1 





10 


162. Ditto king-bolts, each 


1 


9 





3 


2 





163. Ditto stirrups to kings and 














queens, each 


2 


2 





4 


2 


6 


164. Ditto ties and straps, per lb. . 





1 
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Boofing and Battening. 

GuTTEBs AND Beabebs, P&t foot swper. 



31 



Itemfc 



155. Gutters, | in. deal and 
bearers . 
Ditto, 1 in. ditto and 

ditto \ 
Ditto, IJ ditto ditto . 
Ditto, to curb roof, add 
159. Ditto, to curved on 
plan, add 
Framed bearers, 2 in. 
X 2 in. for gutters, 
per foot run 
Ditto ditto, 3 in. X 

in. per foot run 
Cesspools, each . 
Rebated laps for drips, 

per foot run 
Eaves-board, | in., per 
foot super 
165. Ditto, 1 in. ditto 



156. 

157. 
158. 



160. 



161. 

162. 
163. 

164. 



Labour. 
«. d. 


t. d. 


Timber. 
«. d. 


Com* 
pleted. 
t. d. 





3 





1 







84 







9* 
4 







11 

01 







^ 


10 

1 
4 





3 





1 





li 


54 





li 





oi 





14 


34 




1 


3 








14 






2 

5i 


A AH 

4^ 

1 7 





3 





1 






4 






2 


'0 










H 
H 


44 

6 



BATTEKnra FOB WaIXS ANI> FOB SlATINO. 

Per squa/re, 
fins. 



166. For slating 2 J x 

for ladies 

167. Ditto, 2^ X 

168. Ditto, 2| X 

169. Ditto, 3 X 

170. Ditto, 3 X 

171. Ditto, 3 X 

172. Ditto, 2J X 

for Countesses 

173. Ditto, 2i X 1 

174. Ditto, 2| 

175. Ditto, 3 

176. Ditto, 3 

177. Ditto, 3 
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178. Ditto, 2J X f 

for Ihichesses 

179. Ditto, 2i X 1 
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Itonf. 



Carpenter and Joiner. 



180. Ditto, 2J X IJ ditto . 

181. Ditto, 3 X I ditto . 
183. Ditto, 3x1 ditto . 

183. Ditto, 3 X li ditto . 

184. For walls 2^ x i in., 

13 ins. apart . 
186. Ditto, 2i X 1 ditto . 

186. Ditto, 2i X li ditto . 

187. Ditto, 2i X li ditto . 

188. For ceilings, add 

189. Plugging to walls, bat- 

tens 9 in. apart, add 

190. Ditto ditto, 12 ditto . 

191. Ditto ditto, 16 ditto . 

192. Quarter battening, 2 x 

3 ins. and 13 ins.apart 

193. Ditto, 3x3 ditto . 

194. Ditto, 4x3 ditto . 
196. Ditto,to window fronts, 

add . . . 

196. Fillets, 4x1 nailed 

to rafters or joists . 

197. Ditto, 4 X IJ ditto . 

198. Ditto, 4 X li ditto . 
198.*Tilting fillets to Bat- 
tens, per foot run 















Com- 


Labour. 


NailB. 


Timber. 


plctodL 




d. 




d. 


. 


d. 


«. <f. 


3 


6 


1 


3 


6 


6 


1 A O 


8 


8 


1 


3 


6 







3 


6 


1 


4 


6 


7 


11 O 


Q 
O 


Q 


1 

X. 


K 
O 


f 


Q * 


l/« 4 


3 


3 





9 


6 





9 


8 


6 


1 





6 


3 


1 A Q 

lU o 


Q 
O 


Q 


1 


Q 


« 


ft 


1/C •* 


4 





1 


4 


9 





14 4 


1 








8 





8 


1 6 


1 


A 

4 


A 

u 


q 


A 

u 


7 


O Q 
A A 


1 


3 





2i 







1 10 


1 


U 


u 


Q 


A 
U 


A 
* 


1 6 


4 


3 


i 


1 


9 


6 


14 10 


4 


6 


1 


3 


11 


6 


17 O 


A 

4 


Q 


X 


a 



1 Q 


A 
O 


ly vf 


1 


1 





4 





4 


1 9 


4 








10 


9 





13 10 


4 


3 


1 





10 


6 


16 9 


4 


6 


1 


3 


13 





17 8 





X 





oi 





1 


3i 



Naked Floors. — Per square. 
WithoiU Timber, 



199. Common ceiling floor-joists, 
notched on plates 

300. Ditto,bracedorhalved on fillets 

301. Ditto, framed to binding joists 
303. Single framed floors, trimmed 

to well-holes and chimneys . 

303. Ditto, more than 9 ins. deep . 

304. Ditto, trimmed to party-walls, 

tailed to girders, &c. 
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1 8 
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4 9 
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1 9 
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Floormg and Partitdons. 



205. Ditto, if two girders 

206. Ditto, if including girders, 

bridging, binding, and ceiling 
joists 

207. Ditto, if framed to breast- 

summers, add 

208. Ditto, add for cross trimmers, 

and marking good to well- 
boles, &c., each . 

209. Ground joists, bedded but not 

framed,^ square 

210. Ditto, with sleepers, ditto 

211. Ditto and framed to chimneys, 

ditto 

212. Strutting to joists, (single)^ 

foot run .... 

213. Ditto ditto, herring-bone, ditto 
218.*Framing and fixing trusses to 

4x4 girders, &c., ditto 

214. Sawing, reversing, and bolting 

girders, &c. . . . 

215. Letting bolts and plates into 

girders, each 

216. Fixing iron ties, and suspension 

rods, ditto .... 
216.»Ditto, ditto, per Ih. 
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QuABTEB PAR-nnoNS. — Per square, without timber. 



217. Common partitions, not framed, 
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218. Ditto ditto, 4 ditto . 
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219. Ditto ditto, 6 ditto . 
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220. Ditto ditto, 6 ditto . 
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221. Ditto, framed and braced, 3 in. 
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222. Ditto, ditto, 4 do. 

223. Ditto, ditto, 5 do. 


4 


9 


1 


3 


6 





5 


6 


1 


6 


7 





224. Ditto, ditto, 6 do. 
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225. Ditto, trussed with two braces, 
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34 Carpenter and Joiner — Centering. 



ItexM. 

5226« Ditto, trussed with king-post, 
add . . 
Ditto, trussed with qneen-post, 

add 

Ditto, if circular on plan, add . 
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CEnrTEBorG. — Per square. — Labour, nails, and use and waste onlyf 
including setting and striking. 
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281. Centering to brick 
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282. Ditto to coach-head 














trimmers 
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283. Ditto to groins . 
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284. Ditto small ditto , . 
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236. Ditto rough arches |w 
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286. Ditto gauged arches 
















with struts 
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287. Ditto semi-circular 
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240. Ditto i in. boarding to 
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Posts, Paling, &;c. 
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Items. 

258. 



259. 
260 
261, 
262. 
263. 
264. 
265, 
266. 
267, 
268. 
269. 

270. 



271. 



'Carpenter and Joiner—Moors. 



Cleft pales per hundred 

Note,— 'What is here called 100 pales means 500 feet 
run of deft oak pales of any length : 66 pales will cover 
one lineal rod. 

9 feet gravel boards, each . 
5-barred oak gates, framed . 
Large squared posts for gates, ^ pair 
Oak spurs for ditto .... 
Common cleft oak enclosure fence, per rod 



8. d. 



20 



272. 

273. 
274. 



275. 
276. 

277. 
278. 



279. 
280. 



281. 



2 
16 
10 

1 

5 



Pale — board 



each 3 feet 6 ins. 



4 
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5 
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6 
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Oto 2 
6 to 25 
to 16 
to 2 
6 to 9 









d, 
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5i 
6i 

H 
Si 

10 



Fences, Fixed Complete — per foot run. 
Cleft oak pales, 3 feet 6 inches — with two arris oak 
rails, out of 3 x 3 stuff, and oak posts, 4x4 
in. 5 feet 6 in., fixed 9 feet apart 
Ditto, 4 feet pales, rails out of 4 x 4 stuff, oak 
posts 4x4 in., 6 feet, fixed 9 feet apart 

(Other scantlings and heights in proportion.) 

Floors— per square. 



f in. white deal, rough, 

edges shot 
Ditto best yellow, ditto 
Ditto white deal, 

wrought and laid 

folding . 
Ditto best yellow 
1 in. white deal, rough, 

edges shot 
Ditto best yellow 
Ditto white deal, 

wrought and laid 

folding . 
Ditto best yellow ditto 
Ditto white deal 

straight joints and 

splayed headings 
Ditto best yellow ditto 



2 
2 6 













Com- 


Labour. 


Nails. 


Timber. 


pleted. 
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Items. 

282. 
283. 
284. 
285. 
286. 
287. 

288. 
289. 

290. 

291. 

292. 

293. 
294. 

295. 
296. 

297. 

298. 

299. 
300. 



Ditto, tongued head- 
ings 

li inch yellow deal 
rough edges shot . 

Ditto wrought and laid 
folding . 

Ditto straight joints 
splayed headings 

Ditto tongued head- 
ings^ edge nailed 

Ditto ploughed and 
tongued^ or rehates 
and fillets 

Ditto feather-tongued 

1^ inch yellow deal 
rough cages shot 

Ditto wrought and laid 
folding . 

Ditto straight joints 
splayed headings 

Ditto ploughed and 
tongued, or rebated 
and filleted 

Two inch yellow deal 
rough edges shot 

Ditto ploughed and 
tongued edges, or re- 
bated with fillets 

Ditto planed to a thick- 
ness, add 

Tongued with hoop 
iron. No. 18 gauge, 
add 

Ditto galvanized 



Labour. 
8. d. 
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8 9 
8 9 



10 6 
12 9 
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Nails. 
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2 6 
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3 9 



Timber. 
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58 
64 

68 




Batten Floors — -per square. 



56 



fin. or two- cut wrought 
and laid folding, white 
Ditto yellow 
One inch, white . 
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pleted. 
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54 3 
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65 
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74 9 
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Carpenter and Joiner— Moors. 



Items. 

301. Ditto yellow 

302. One in. straight joints 

and splayed head- 
ings, white 

303. Ditto ditto, yellow 

304. Ditto ditto, tongue^ 

and edge nailed 

305. 1} in. wrought and 

laid folding, white . 

306. Ditto ditto, yellow . 

307. Ditto, straight joints 

and splayed head- 
ings, white . 

308. Ditto ditto, yellow 

309. Ditto, edge-nailed and 

tongued headings, 
white 

310. Ditto ditto, yellow . 

311. Ditto ditto, add for 

oak dowelling . 

312. 1^ in. straight joints 

edge-nailed, tongued 
headings, white 

313. Ditto ditto, yellow . 

314. Ditto ditto, add for 

oak dowellings 

315. 1 in. wainscot straight 

joints tongued head- 
ings 

316. 1 J in. do. oak dowelled 

317. If less than 5 inch 

gauge, add on deal . 

318. Ditto ditto, add on 

wainscot 

319. If planed to a thick- 

ness, add 

320. Borders, mitred and 

glued, 'per foot run . 

321. Splayed and raking 

angles . 
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Carpenter and Joiner— Deal. 



Ter foot super. 



Itaou. Labonx only. 

9. 
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868. Half inch deal curved to soffit or frieze 
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369. Ditto, plugged to walls 
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870. Ditto, wrought one side and framed^ in- 










cluding bearers 
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871. Ditto, cut circular one edge, add . 





Oi 
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879. Ditto ditto, two edges, add . 
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373. Ditto, wrought two sides, dovetailed, in 










drawers more than 12 inches long . 





4* 
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874. Ditto ditto, 13 inches long or less 





6i 


114 


376. Ditto ditto, beaded one side, add . 
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876. Ditto ditto, two sides, add . 
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377. Ditto ditto, ledged, add . . . 
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378. Three-quarter inch deal, curved to frieze 
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379. Ditto, plugged to walls 
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380. Ditto, wrought one side and framed, in- 










cluding bearers .... 





5i 


a 10 


381. Ditto, cut circular, one edge, add 





04 





1 


38d. Ditto ditto, two edges, add . 





1 





2 


883. Ditto, mortice-damped 





4i 





84 


384. Ditto, dovetailed, in drawers more than 










18 inches long .... 





6 





10 


385. Ditto ditto, from 13 to 18 inches long . 





6 


1 





386. Ditto, beaded, for each edge, add . 





Oi 





04 


887. Ditto, mitred, for each mitre, add 





44 





64 







Oi 





14 


889. One inch deal, circular cut, one edge, add 





04 





1 


890. Ditto ditto, two edges, add . 





1 





2 


391. Ditto, plugged to walls, add 





Oi 





14 


892. Ditto, wrought one side and framed, in- 










cluding bearers .... 





6 





10 


393. Ditto, mortice-clamped 





44 





9 


394. Ditto, dovetailed, in drawers more than 















54 





11 


396. Ditto ditto, in drawer-fronts 





64 


1 


04 


396. Ditto, mitred, for each mitre, add 





44 





64 


897. Ditto, feather-tongued, add . 





04 





1 


398. Ditto, beaded, one side, add 





04 





Oi 


899. Ditto ditto, two sides, add . 





1 





14 


400. Ditto, staff-beaded, add . . . 





Oi 





1 
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IteooB. Labour onlj. 

«. d. 


«. 


d. 


401. Ditto, ledged, add ... . 





0* 


u 


1 a. 


402. One and quarter inch deal, wrought one 










side and framed, including bearers . 





5 


A 

u 


1 1 


403. Ditto, mortice-clamped 





5 


A 
V 


lU 


404. Ditto, dovetailed, in drawer fronts 





6i 


1 


1 


405. Ditto, beaded, one side, add 





H 


A 
U 


1 


406. Ditto ditto, two sides, add. 





1 


A 
U 





407. Ditto, mitred, for each mitre, add 







A 
U 


71. 


408. Ditto, feather tongued, add 





Oi 


A 
U 


1 


409. Ditto, plugged to walls, add 





Oi 


A 
U 


if 


410. Ditto, ledged, add .... 





1 


A 
U 


Ql 
4i 


411. One and half inch deal, wrought one 








side and framed, including bearers . 





6 


1 


"1 
1 


412. Ditto, mortice-clamped 





H 


1 


A 

U 


413. Ditto, dovetailed in drawer fronts 





7 


1 




414. Ditto, beaded one side, add 





Oi 


A 
U 


1 


415. Ditto ditto, two sides, add . 





1 


A 
U 


Q 


416. Ditto, mitred, for each mitre, add 





6 


A 
U 


Q 
O 


417. Ditto, feather-tongued, add . 





Oi 


A 
V 


1 


418. Ditto, clean deal in dresser tops, &c.. 








add 






A 
U 


1 


419. Ditto, plugged to walls, add 





1 


A 
U 


4 


420. Ditto, ledged, add ... . 





U 


A 
U 




421. Two inch deal, wrought one side and 








framed, including bearers . 





H 


1 


Q 

O 


422. Ditto, mortice-clamped 





6 


1 


1 
1 


423. Ditto, dovetailed in drawer fronts 







1 

JL 


q 


424. Ditto, beaded one side, add 





Oi 




1 


425. Ditto ditto, two sides, add . 





1 


A 
U 


Q 


426. Ditto, mitred, for each mitre, add 





6i 





Of 


427. Ditto, feather-tongued, add . 





Oi 


A 
U 


1 

1 


428. Ditto, clean deal in tops, &c., add 




A 

u 


1 1 

1* 


429. Ditto, plugged to walls, add 


o' 


1 


A 
U 


o 


430. Ditto, ledged 





n 





3^ 


431. Two and half inch deal, wrought one 










side and framed, including bearers . 





n 


1 


6i 


432. Ditto, mortice-clamped . 





7 


1 


4t 


433. Ditto, beaded one side, add . 





Oi 





li 


434. Ditto ditto, two sides, add . 





1* 





2* 


435. Ditto, feather-tongued, add . . 





0* 





U 
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486. Ditto, ledged, add . . . 

437. Ditto, mitred, for each mitre, add 

438. Three inch deal, wrought one side 

framed, including bearers . 
489. Ditto, mortice-clamped 

440. Ditto, beaded one side, add . 

441. Ditto ditto, two sides, add . 
443. Ditto, mitred, for each mitre, add 

443. Ditto, feather-tongued, add . 

444. Ditto, ledged, add 



Labour only. 


AIL 


8, 


d. 


«. d. 


. 






. 

i 


7 


f\ n 1 
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. 


9 


■1. JLU^ 
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1 7 
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Items. 

464. 
465. 
466. 
467. 
468. 
469. 
470. 
471. 
472. 
473. 
474. 
475. 
476. 
477. 
478. 
479. 
480. 
481. 
482. 
488. 
484. 
486. 
486. 
487. 
488. 
489. 
490. 
491. 

492. 
498. 
494. 
495. 
496. 
497. 
498. 
499. 
500. 



Carpenter and Joiner— Oak. 

Oak Boards and PLANKiNa. 
IPer foot super. 



Kough, 1 in. 
Ditto li ditto 
2 ditto 



Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



2i ditto 

3 ditto 
3i ditto 

4 ditto 
4i ditto 

5 ditto 



Shot-edges, 1 in. 



li ditto 
2 ditto 

2 J ditto 

3 ditto 

3 J ditto 

4 ditto 
4^ ditto 

5 ditto 

1 ditto 
li ditto 

2 ditto 

2 J ditto 

3 ditto 

3 J ditto 

4 ditto 
4| ditto 

5 ditto 
and wrought, 

inch 



Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Framed, 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Framed 
face, 1 

Ditto IJ ditto 
Ditto 2 ditto 
Ditto 2 J ditto 
Ditto 3 ditto 
Ditto 3 J ditto 
Ditto 4 ditto 
Ditto 4J ditto 
Ditto 5 ditto 
Wrought, two faces, 1 in 



one 



Labour 




only. 


and Nails. 




«. d. 




2 


li 


2J 


2i 


2i 
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3i 
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4i 


4J 


6i 
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6J 
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7i 
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If 


2J 
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2i 
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8| 


4J 


4J 


6i 
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8i 


9i 


3i 


4 






4J 
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7 


8 
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lOi 


lOJ 


Hi 
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1 li 


1 3 


1 3i 


1 4 


1 6i 


4J 


6i 


4i 


6i 


of 


It 
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9J 


10 


lOi 


Hi 


1 li 


1 U 


1 S 


1 8i 


1 6i 


1 6 


1 8i 


5i 


7 
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601. 
602. 
603. 
604. 
606. 
506. 
607. 
608. 
609. 

610. 
611. 
612. 
613. 
614. 
616. 
616. 
617. 
618. 
619. 
620. 
621. 
622. 
623. 
624. 



Ditto 1 J ditto 
Ditto 2 ditto 
Ditto ^ ditto 
Ditto 3 ditto 
Ditto 3i ditto 
Ditto 4 ditto 
Ditto 4^ ditto 
Ditto 6 ditto 
Framed, wrought two faces, 
ploughed and tongued, 1 in. 
Ditto 1^ ditto 
Ditto 2 ditto 
Ditto 2J ditto 
Ditto 3 ditto 
Ditto 3i ditto 
Ditto 4 ditto 
Ditto 4j ditto 
Ditto 6 ditto 
Beaded, for one side, add 
Ditto for two sides, add 
Lodged, add to the 1 in. 
Ditto ditto li ditto 
Ditto ditto 2 ditto 
Ditto ditto 2i ditto 
Ditto ditto 3 ditto 



Labour 


Labour 


onlj. 


and Nails. 


8. d. 


a, d. 


6i 


7^ 


6i 


8i 
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loi 


11 


11} 


1 1 


1 2i 


1 2J 


1 4J 


1 4| 


1 6i 


1 7| 


1 10 


6i 


Si 


6J 


8} 


7i 


9i 


10 


11} 


1 


1 1 


1 2 


1 4 


1 8i 


1 6} 


1 6* 


1 8 


1 8} 


1 Hi 


OJ 


0} 


n 1 




li 


l| 


li 


1} 


li 


1} 


14 


2 


3 


2i 



Staibcases. — Per foot super. 



626. Bough, 1 in. deal treads, 
risers, and carriages . 

626. Ditto li ditto 

627. Ditto l| ditto 

628. Wrought 1 in. deal, ditto 

629. Ditto li ditto ditto . 
580. Ditto 1 ditto ditto, glued, 

blocked, and bracketed 

630. *Ditto li ditto ditto 

631. Ditto 1 ditto, mitred to string 

and dovetailed to balusters 

632. Ditto li ditto ditto 











84 
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4f 
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1 4 





4| 





6i 
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1 6^ 
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1 5 
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1 7 










94 


1 10 
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Items. 



633. Ditto 1 ditto, including one 

circular end 

634. Ditto li ditto ditto 

636. Ditto 1 ditto, including two 
circular ends 

636. Ditto li ditto ditto 

637. Rough 1 inch deal risers, and 

IJ inch treads . 

638. Wrought, ditto ditto . 

639. Ditto ditto, glued, blocked, 

and bracketed . 

640. Ditto ditto, mitred to string, 

and dovetailed to balusters . 

641. Ditto ditto, including one 

circular end 

642. Ditto ditto, including two 

circular ends 

643. Tongued riser to step, one 

edge, add .... 

644. Ditto ditto, two edges, add . 
646. Clean deal, picked, add 

646. Feather-tongued joints, add . 

647. Nosings returned, moulded, 

and mitred, each 

648. Tongued, ditto ditto, each 

649. Nosings moulded, circular, each 

660. Ditto, tongued, each 

661. Cut brackets, plain, each 

662. Ditto ditto, circular, each 

663. Housing steps each end, each 

664. Ditto, winders, each 

666. Ditto, moulded nosings, eac^ . 

666. Ditto ditto, winders, ea^^h 

667. Ditto, circular ends, each 

668. Ditto, including gluing and 

wedging up, each 

669. Curtail steps and riser, each . 

660. Ditto, quarter, glued, each 

661. Ditto, blocked and veneered . 
663. Square frame spandrills, IJ 

inch per foot super 



Labour 
a. d. 


Labour 
and Nails. 
8, d. 


9i 
lOi 


Hi 
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1 1* 

1 H 


1 ^ 
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6i 


4i 
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7J 
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ID 
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1 3 


1 4 


0* 
IJ 


1 
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0* 'l 
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6$ 
6|- 
8 
6i 
11 
2J 
4| 
41 
6i 
11 


6i 
6i 
7i 
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1 1 
3^ 
6| 
-6i 

7i 

1 1 


6i 
10 

1 9 
3 9 


6i 
12 3 
2 3 
4 9 
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Items. 

563. Ditto ditto, moulded or bead 

butt 

564. One and half inch deal wrought 

steps, risers, and strong car- 
riage . . . 

565. Two inch deal rough treads, 1 J 

inch risers, anid plain string . 

566. Ditto, wrought, ditto 



String-Boards. 



567. 
568. 
569. 
570. 
571. 
572. 

573. 
574. 
575. 
576. 
577. 
578. 
579. 
580. 
581. 
582. 
583. 
584. 
585. 
586. 
587. 



590. 

591. 
592. 



inch 



inch 



Plain string, I inch 
Ditto, 14 inch 
Ditto, 1 J inch 
Ditto, 2 inch 
Moulded, ditto, add 
Framed, rebated, and beaded, 

1 inch 
Ditto ditto, IJ inch 
Ditto ditto, 1^ inch 
Ditto, sunk and beaded, 
Ditto ditto, Ij inch 
Ditto ditto, l| inch 
Ditto, sunk and moulded. 
Ditto ditto, Ij inch 
Ditto ditto, IJ inch 
Plain wreathed, 1 J in. 
Ditto ditto. If ditto 
Ditto ditto, 2 ditto 
Moulded, add 

Ditto 1 J in., mitred to risers . 
Ditto, add, if double sunk 
li inch circular facia, glued 

upright .... 
Ditto sunk face 
Ditto and moulded . 
Ditto solid, wreathed, and glued 

upright .... 
Ditto ditto, sunk . 
Ditto ditto, and moulded 



s. 


a. 
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. — Per foot super. 






31^ 


4J 





9 





H 


4i 


11 





H 


5j 


1 


It 





6 


6j 


1 







1 


1^ 










4i 


6j 





Hi 





4J 


6f 


1 


1 





^ 


6j 


1 


3 





4i 




1 








6 


6 


1 


2 





6 


7 


1 


4 







6i 


1 


1 







6i 


1 


3 





6| 


7i 


1 


6 


2 


2 


2 7 


4 


4 


2 


4 


6 10 


6 





2 


7 


3 1 
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Items. 

693. 

594. 
696. 
696. 

697. 



699. 
600. 

601. 



Ditto ditto, wreathed in thick- 
nesses and backed 

Ditto ditto, sunk and moulded 

Ditto ditto, add if doable snnk 

Two inch deal, add to any of 
the items 687 to 696 . 

Cuttings or ramps to Wall- 
strings, &c., plain circular^ 
per foot rm 

Ditto ditto, moulded 

Ditto ditto, rebated, add 

Ditto ditto, rebated circular^ 
add ... . 

Ditto ditto, reeded, add . 

Ditto ditto, reeded circular 

(Cylinders extra.) 
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Hand Rails — continued. 



Items. 

636. 



Moulded, for scroll or -twist to 
cnrtaily in Spanish mahogany 
3 ins 

637. Ditto ditto 2j ins. . 

638. Ditto ^ ditto ^ ditto 

639. Circular sinking for balusters, 

add to price for sunk, 2 ins. . 

640. 'Ditto ditto 2J ditto 

641. Ditto ditto 2| ditto 

642. Sinking iron cores, extra 

643. Ditto ditto ramps, wreath or 

twist, extra . . . . 

644. If less than 1 foot opening or 

well-holes to the wreaths, 
add for each inch less . 

645. French polishing rail 

646. Turned and mitred caps in deal, 

each 

647. Ditto ditto in wainscot, cacA 

648. Ditto ditto Honduras, each 

649. Ditto ditto Spanish, each 

650. Screw and nut joints, each 

651. For beaded and oval rails add 

one -sixth to the above items. 

652. For half rails take two-thirds 

of the price for whole rails. 

(Cylinders extra.) 

Balusters, Newels, &c. 



Labour 


Labour 




AIL 


onlj. 


and Nails. 
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653. Balusters, square bar, in deal. 














per foot run 










li 





2 


654. Ditto ditto wainscot, ditto . 





li 





2 





2i 


655. Ditto dovetailed, deal, ditto . 





2 





2i 







656. Ditto ditto, wainscot, ditto . 





2* 





3 





P 


657. Plancere, rounded edges, ditto 





li 





^ 







658. Ditto moulded ditto 





If 





^ 





3 


659. Newel, square framed, 2^ ins.. 
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Balusters — corUinued. 

Itemi. 

660. Ditto ditto 2^ ditto 

661. Ditto, chamfered, 2^ ditto 

662. Ditto ditto 2^ ditto 

663. Single tarnings, each 

664. Double ditto, each . 

665. Pendant drops, each 

666. Gussets, each 

667. Turning, 1 J in. balusters, each 

668. Ditto li ditto, each . 

669. Ditto 2 ditto, each . 

670. Fixing iron newels, each 

671. Ditto ditto, balusters, each 

672. Ditto ditto, stays, each 







AU, 


only. 


and Mails. 






9, d. 


a, d. 


9. 


d. 
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Vbnberbd Hand-Rails. — Per foot run. 



673. Mahogany, plain, 2J by IJ ins. 

674. Ditto ditto 2| by l| do. 

675. Ditto ditto 2f by If do. 

676. Ditto ditto 3 by 1} do. 

677. Ditto ditto 3 by 2 do. 

678. Ditto, beads to form groove, add 

679. Ditto, moulded, 2^ by 2 ins. . 

680. Ditto ditto 2* by 2 ditto 

681. Ditto ditto 2i by 2 J ditto 

682. Ditto ditto 3 by 2l ditto 

683. Ditto' ditto 3^ by 2| ditto 

684. Ditto ditto 4 by 2| ditto 

685. Ditto ditto 4 by 2i ditto 



Plain 
OraL 
2 2 


Rampfand 
Level 
Circular. 

4 3 


Wreath- 
ing. 

6 


2 4 


4 


6 


6 6 


2 7 


5 


6 


8 3 


2 10 


5 


6 


8 3 


4 


7 


6- 


11 


6 


1 





1 4 


4 


7 


6 


11 


4 6 


8 


9 


13 


5 


9 


6 


14 


6 


11 


6 


17 


10 


18 


6 


27 


11 


20 


6 


SO 


12 


22 


6 


33 
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Pilasters and Columns.— -Per /oo< iujper. 



Items. 



686. Diminished columns 

glued and, blocked 12 
ins. diameter or more, 
inch . 

687. Ditto, ditto 1 J inch . 

688. Ditto, ditto from 12 to 

10 inches, IJ in. 

689. Ditto, ditto l|- in. . 

690. Ditto, ditto, less than 

lO inches, IJ in. 

691. Ditto, ditto l| in. . 

692. Add if diminished 

swelling . 

693. Pilasters, plain, glued 

and blocked, 14 in. . 

694. Ditto, ditto l|in. . 

695. Ditto, diminished, add 

696. Ditto, ditto, swelling, 

add . . . 

697. Heeding or fluting to 

columns, 1 in. wide 
or less, per foot run 

698. Ditto, IJ ditto . 

699. Ditto, 2 ditto . 

700. Ditto, 2^ ditto . 

701. Headings to reeds or 

flutes in columns or 
pilasters, 1 in., each 

702. Ditto, 1^ inch, each . 

703. Ditto, 2 inch, each . 

704. Ditto, 2J inch, each . 

705. Necking grooves to co- 

lumns, per foot run 

706. Reeding or fluting 

pilasters, 1 inch ditto 

707. Ditto, 1 J inch, ditto . 

708. Ditto, 2 inch, ditto . 

709. Ditto, 2J inch, ditto . 



From 
Bench, 
9. d. 



Labour onlj. I 




li 



6 
1 



li 



U 
2| 



I' 



2i 
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Of 

li 

If 

21 



Fixed. . 
t. d. 




li 



6 

H 
1 



IJ 



2i 
2f 



2 



2| 

8 

4 

Of 

11 



1| 



L&boor 
and 
Naila. 
I. d. 



1 6 

1 ^ 

1 8 
1 10 

1 11 

2 Oi 

b 2 



7 
7i 



li 



1* 

2' 






^ 
3 



2 

24 

3| 

4i 

6i 



1. 
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2 



2i 
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ItemB. 



Carpenter and Joiner. 



710. Necking grooves to 

pilasters, per foot run 

711. Bases and caps glued 

in thicknesses ready 
for turning, 3 inches 
thick or less, per foot 
super 

712. Ditto, glued upright 

and blocked, ditto . 

713. Mitres, each 



Labour onlr. 


Labour 


From 




and 


Bench. 


Fixed. 


Nails. 


I. d. 


«. d. 


8. d. 


2 


2 


24 


2 1 


2 4 


2 8 


2 4 . 


2 7 


3 


8 


9 


11 



Cradunq and Frieze. — Per foot super. 



714. Cradling to entablature 

1^ inch thick . 

715. Ditto, circular, flat 

sweep 

716. Ditto, ditto, quick 

sweep 

717. Pitto, elliptical cor- 

nices 

718. Ditto, for tongued 

blockings^ add . 

719. Frieze to shop fronts, 

tongued, 1 inch 

720. Ditto, ditto; li inch . 

721. Ditto, circular, flat 

sweep, 1 inch . 

722. Ditto, ditto, IJ inch . 

723. Ditto, ditto, quick 

sweep, 1 inch . 

724. Ditto, ditto, \\ inch . 

725. Ditto, elliptical corners 

726. Mitres, straight, each . 

727. Ditto, circular, each . 

728. Honduras mahogany, | 

inch frieze, add, on 
1 inch deal, per foot 
run. 
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5 





64 


10 





7 


8 
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1 4 
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1 





9 


1 


1 


3 


2 


6 
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Mouldings — {more than four inches girt) — Per foot auper^ 



Items. 

729. Common straight ar- 

chitraye,baseandsur- 
base 

730. Quicked, ditto . 

731. Ditto, worked by hand 

732. Ditto, circular, flat 

sweep 

733. Ditto, ditto, quick 

sweep 

734. Ditto, elliptical or 

sharp comers . 

735. Ditto, wreathed 

736. Ditto, semicircular 

heads, 4 feet opening 
or more . 

737. Ditto, less than 4 feet 
737*. Ditto, elliptical, add . 

738. Mouldings in pilasters, 

&c., reeded 

739. Ditto, grooves . 

740. Ditto, circular, flat 

sweep . * 

741. Ditto, ditto, quick 

sweep 

742. Ditto, elliptical . 





Labour only. 


Labour 


From 


Fixed. 


and 


Bench. 






NaiU. 


8. 


d. 


«. 


d. 


8, d. 
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lOi 
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11 
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3 10 
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1 


11 
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2 8 


2 


H 


2 


10 


3 5 



Single Mouldings — Per foot run» 



743. Grecian and similar 

moulding — rounds 
and holloWs . 

744. „ Circulars— flat 
sweep 

745. Ditto, ditto quick 

746. Ditto elliptical . 

747. Ditto circular corners 

748. Ditto elliptical ditto 
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4i 





8i 
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Oi 
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3 





2 
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3 
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3 
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3 
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Carpenter and Joiner. 



Itenu. 

749. Ditto, wreathed ditto . 

750. Ditto, circular heads, 4 

feet diameter or more 

751. Ditto elliptical ditto . 

752. Ditto, quicked O. G. 

ditto i inch, per 1 2/if . 

753. Ditto, ditto } ditto . 

754. Ditto, ditto 1 ditto . 

755. Ditto, ditto IJ ditto . 

756. Ditto, plain i ditto 

757. Ditto, ditto f ditto 

758. Ditto, ditto 1 ditto 

759. Ditto, ditto li ditto . 

760. Astragalsor other small 

mouldings 

761. Ditto to doors and shut- 

ters 

762. Fillets, gauged . 

763. Ditto, rebated or 

grooved . . . 

764. Nosings, rounded, lin. 

765. Ditto, moulded ditto . 

766. Ditto, parting ditto . 

767. Bead— window ditto . 

768. Ditto, returned (Zaftowr) 

769. Shelf- edge, double reed 

ditto 

770. Ditto, treble ditto 

771. Corners,, plain rounded 

772. Ditto, reeded, ditto . 

773. Moulding housings— 

per inch girt . 

774. Plinth or block (square) 

to pilasters, each 

775. Ditto, moulded or sunk, 

each 

776. Cantilevers, single, to 

shelves, each . 

777. Ditto, double, ditto,eacA 





Labour onW. 


Lftboar 






From 


Fixed. 


and 


Complete. 


Bench. 






Nails. 






s. 


d. 


t. 


d. 
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Itemi. 



778. Hat-rail, moulded, deal 

per foot rtm . 

779. Ditto, ditto, wainscot 

ditto 

780. Ditto, ditto, mahogany 

Honduras 

781. Ditto, ditto, Spanish . 



Laboiir only. 


Labour 


Prom 




and 


Beach. 


Fixed. 


Naili. 


*. d. 


8* d» 


«. J. 


2i 


8i 


4i 


4J 


6i 


7 


5J 


6} 


8 


6J 


7i 


9| 



69 

Complete. 

6i 

10 

1 1 

1 Si 



Running Articles — Per foot 



782. Fillets, rough, small . 









04 





Of 





1 


783. Ditto, ditto, large 














1 





H 


784. Ditto, wrought, small 










04 





1 





14 


785. Ditto, ditto, large 





0* 





1 





14 





2 


786. Gapping — beaded 





Of 





1 





14 





2 


787. Ditto, with 0. G. 





1 





14 





2 





3 


788. Door-stops, rounded 
















and mitred 





1 





14 





14 

2 





24 


789. Ditto, and moulded . 










14 








3 


790. Chair-rail, single bead- 


















ed 1 in., 3 ins. wide . 





li 





li 





2 





3 


791. Ditto, double, ditto ' . 





ll 





2. 





04 





34 


792. Ditto, treble, ditto . 





li 





24 





24 





4 


793. Skirting grounds, nar- 














row 





04 





1 





u 





2 


794. Do. rebated or grooved 





1 





14 





li 





24 


795. Ditto, framed to open- 
















ings, 2 ins. wide 





14 





2 





24 





34 


796. Framed rails, legs, or 


















runnerSjlessthan 2-in. 





If 





2i 





34 





34 


797. Ditto, ditto, 2-in. 










34 





3i 





44 


798. Ditto, ditto, 2J-ins. . 





2i 





3i 










64 


799. Taming ditto each . 















8 


800, Rule-joints, in deal. 


















per foot run . 





3i 





34 





4 





64 


801. Ditto, wainscot, ditto . 





6 





6 





74 


lOi 


802. Ditto, mahogany, ditto 





7 





7 





84 


1 




803. Sinkings in shelves, do. 





.1 





1 





14 





14 


804. Gutting in standards 
















ditto 





14 





14 





14 





2 
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Carpenter and Joiner. 



Itenu. 



805. Ditto in shelves in walls 

each end . 

806. Ditto,circulars to ramps 

ditto 

807. Square angle staff ditto 

808. Ditto, rebated ditto . 

809. Ditto, return beaded do. 

810. Olamps, grooved, ditto 

811. Ditto, mortice, ditto . 

812. Grooves, cross, under 

9 ins. each 

813. Ditto, more than 9 ins. 

each 

814. Ditto,stopped, add cac^ 

815. Mitres to clamps, each 

816. Glued and mitred slips 

per foot run . 

817. Ditto, borders to slabs 

ditto 

81 8. Labour to grooves, J in. 

or less, ditto . 

819. Ditto, beads, ditto 

820. Ditto, two reeds, ditto 

821. Ditto, three, ditto 

822. Ditto, sunk grooved, do. 

823. Ditto, beads 

824. Ditto, two reeds 

825. Ditto, three reeds, ditto 

826. Ditto, exceeding ^ in. 

add fpr every J in. do. 



From 
Bench. 
9, d. 
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li 
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d. 


9» 


Om 










li 










li 










li 


u 


a 






u 


Q 

o 


V 


Of 










3i 















1 




















0* 










Vf 





"a 





1 





li 
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Oi 





Oi 



Per foot run. 



827. Framed legs and rails, 2' inches 

828. Ditto, ditto, 2i inches . 

829. Ditto, ditto, 2i inches . 

830. Ditto, beaded two edges, add . 



Labour 


Labour 


only. 


and NailB. 


a. d. 


a. d. 


2i 


3 


2| 
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2j 


3J 


OJ 


Oi 
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Items. 

831. Capping, wrought, rounded, and 

rebated, 3 inch by 2J, fir . 

832. Ditto, ditto, 3 in. by 2|, oak . 

833. Ditto, ditto, 3^ in. by 2|, fir . 

834. Ditto, ditto, ^ in. by 2|, oak . 

835. Ditto, ditto, 3| in. by 3, fir . 

836. Ditto, ditto, 3| in. bv 3, oak . 

837. Ditto, ditto, 4 in. hy d, fir 

838. Ditto, ditto, 4 in. by 3, oak . 

839. Kack staves, framed, inch 

square, fir . 

840. Ditto, ditto, 1^ in. square, oak . 

841. Ditto, turned, 2 ditto, fir . 

842. Ditto, ditto, 2 ditto, oak . 

843. Flutes, f inch 

844. Ditto, 1 inch 

845. Ditto, 1 J inch 

846. Housings to mouldings or ends 

returned, per inch girt, each . 

847. Comers, plain, rounded, each . 

848. Ditto, reeded, each . 

849. Cantilevers cut to shelves, each , 

850. Ditto, double, each . 

851. Turnings to legs and newels, 

€cu:h 

852. Ditto, double, each . 

853. Seat holes, cut and dished, each 

854. Ditto, mahogany or wainscot, 

each 

855. Covers to W. C. seats, each 

856. Angle shelves in deal, small, 

'each 

857. Cloak pins, turned in deal, each 
868. Ditto, ditto, in mahogany, each 

859. Harness pins, turned in deal, 

each 

860. Ditto, ditto, in ash, each . 

861. Fixing cupboard locks and 

latches, each 

862. Ditto, dead locks, each . 



Labour 


Labour 
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and NailB. 
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d. 
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Carpenter and Joiner. 



Itemi. 


Labour 
onlT. 


Labour 
and Naili. 


AU. 






d. 


a. 


d. 




d. 
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864. DittOy front door locks, tctch 
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5 
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870. Ditto, common bolts, each 





2 





24 





3 


871. Ditto, cross shutter bolts, each . 





3i 





4 





5 


872. Ditto, flush bolts, under 6 ins. 

















4 


0' 


5 





6 


873. Ditto, ditto, 6 to 9 Ins., each . 





6 





7 





8 


874. Ditto, ditto, add for every 3 ins. 














beyond 9 inches, each . 





14 





If 





2 



Gutters and Watbr-Trunks. — Per foot nm. 



875. Trunks, square, 4J ins., 

f in. deal . 

876. Ditto, ditto, 5 inches, 

1 inch deal 

877. Ditto, ditto, 6 inches, 

1 inch deal 

878. Ditto, ditto, 5 inches, 

1^ inch deal 

879. Ditto,^ ditto, 6 inches, 

li inch deal 

880. Ditto, add for ploughing 

and tonguing . 

881. Shoes for trunks, eojch . 

882. Joints, ditto, each 

883. Hopper heads, each 



Labour 

from 
Be&oh. 


FUed. 


Labour 
and Nails. 


Complete. 
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Items • 



884. Moulded heads, each . 

885. Ditto, and weather cap- 

ping, each 

886. Arris gutters, 4 inches 

deep, I inch deal, jper 
foot run . 

887. Ditto, 4 in. deep, 1 in. 

deal, ditto . 

888. Ditto, 4 in. deep, IJ in. 

deal, ditto . 

889. Open trough ditto, 4 in. 

deep, f inch deal, ditto 

890. Ditto, ditto, 4 in. deep, 

1 in. deal, ditto 

891. Ditto, ditto, 4 in. deep, 

li in. deal, ditto 

892. Fillet gutters, 4 in. deep, 

J in. deal, ditto . 

893. Ditto, ditto, 4 in. deep, 

1 inch deal, per foot 
mper 

894. Ditta, ditto, 4 in. deep, 

li in. deal, ditto 

895. .Ploughed and tongued, 

add j9er foot 



Labour 

Bench. 
a. d. 
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Fixed. 

9. di 
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Joiner. 



JOINERS' WORK. 

For the following items which belong to that description of work, 
more particularly distinguished as Joiners Worky we have 
adopted a new set of numbers for the items, and thus avoided 
the inconvenience of higher numbers in cases of reference. 



Sash Frames. — Per foot super. 



Items. 



1. Sash frames, deal cased, 

oak sunk sills, with brass 
ca^ed pulleys to hang 
single, 1^ inch 

2. Ditto ditto, to hang double 

3. Ditto, circular head, mea- 

sured square 

4. Ditto, circular on plan, 

flat sweep . 

5. Ditto ditto, rise J inch to 
foot . . . . 

As item 1, 2 inches . 
Ditto 2, ditto . 
Ditto 3, ditto . 
Ditto 4, ditto . 
Ditto 5, ditto . 
Ditto, circular circular 
head, J inch to foot, 
2 inches . 
Ditto ditto, J inch to foot, 

2 inches . 
As item 1, 2| inches 
Ditto 2, ditto . 
Ditto 3, ditto . 
Ditto 4, ditto . 
Ditto 5,. ditto . 
Ditto, circular circular 
head, J inch to foot, 
2^ inches . 
Ditto ditto, J inch to foot, 
2} inches . 



6. 

7. 

8. 

9. 
10. 
11. 



12 

13. 
14 
15. 
16 
17, 
18 



19 
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: d. 
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Si 
10 
7i 
9J 



2 9i 

3 4i 



LalMnr 
Fixed. 



4 

4J 

10 

7 

9 
^ 
5 
10 
7* 
9J 



2 10 



3 6 
5i 
6^ 
11 
8i 
lOi 



2 llj 

3 7J 



Labour 
and 
Nalli. 

t. d. 



4i 

6 

1 

8 

11 
6 

5} 

1 
9* 
llj 

3 5 



4 

7 



11 

1 1 



3 7 

4 6 
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Items. 



20, 



Saah frames, deal cased, 
oak sank sills, wains- 
cot pulley-pieces and 
beads, brass axle pul- 
leys, to hang double, 
2 inches • 

21 . Ditto, circular head mea- 

sured square, 2 inches 

22. Ditto, circular on plan, 

flat sweep, 2 inches . 

23. Ditto ditto, rise ^ inch 

to foot, 2 inches 

24. Ditto, circular circular 

head, J inch to foot, 
2 inches . 

25. Ditto ditto, J inch to 
foot, 2 inches . 

As item 20, 2^ inched . 



26. 
27. 
28. 
29. 
30. 
31. 



Ditto 
Ditto 
Ditto 
Ditto 
Ditto 



21, 
22, 
23, 
24, 
25, 



ditto 
ditto 
ditto 
ditto 
ditto 



32. Sash frames, deal cased 

oak sunk sills, Hon- 
duras mahogany pul- 
ley-pieces and beads, 
brass axle pulleys, to 
hang double, 2 inches* 

33. Ditto, circular head mea- 

suredsquare, 2 inches 

34. Ditto, circular on plan, 

flat sweep, 2 inches . 

35. Ditto ditto, rise ^ inch 

to foot, 2 inches 

36. Ditto, circular circular 

head, I inch to foot, 
2 inches . 



Labour 
from 
Bench. 
t. d. 


LaVmr 
lUed. 
«. d. 


Lalwnr 
and 
Nalb. 
f. d. 


5 


6 


7 


1 3 


1 6 


1 8 


9 


10 


1 


6 11 


1 


1 2 


3 


3 8 


4 


3 6 

6 

1 5 

11 

1 1 
3 2 
3 9 


4 

7 

1 ^ 

3 6* 

4 3 


4 10 

8J 
2 

1 4 
1 4 
4 3 
6 1 


6 


7i 


8| 


1 4 


1 6 


1 11 


9i 


lOJ 


1 li 


I 


1 1 


1 3i 


3 11 


4 3 


4 11 



Ccmplete. 
*. d. 



1 5 

2 9 
2 1 
2 8 



6 2 

7 2 

1 8 
3 3 

2 7 

3 2 

6 7 

7 8 



1 10 
3 2 

2 4 
2 11 

7 



* FramM with Ho&dorai mahogany pnUej stiles and beads, same as wainscot. 
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Joiner. 



Itemi. 

37. Ditto ditto, J inch to 

foot, 2 inches . 
88. As item 32, 2^ inches . 

39. Ditto 33, ditto . 

40. Ditto 34, ditto . 

41. Ditto 35, ditto . 

42. Ditto 36, ditto . 

43. Ditto 37, ditto . 

44. Pulley stiles tongued to 

linings, add per foot 
super, 

45. Tongued beads, add per 

foot super. 



Labour 






Labour 






from 


Labour 


and 


Complete. 


Bench, 


Fixed. 


Nails. 






1. d. 




d. 


«. d. 




a. 


4 5 


4 


9 


5 6 


o 





7i 





9 


lOJ 


2 


3 


1 6 




? 


2 2 


3 


10 


llj 


1 




1 5 


3 





1 2 


1 


O 1 


1 7 


3 


7 


4 1 


4 


6 


5 3. 


7 


8 


A rt 

4 7 


5 





5 10 


8 


8 


1 





1 


li 







1 





1 


li 








Oasbment Frahbs. — Per foot super. 



46. Wrought, rebated, and 

beaded fir frames; oak 
sunk sills, throated 
and weathered for 1^ 
inch casements, quar- 
ters 3x3 ins. 

47. Ditto ditto 3^ x 3 ins. 

48. Ditto ditto 4 x 3 do. 

49. Ditto ditto 4 x 3|- do. 

50. Ditto ditto 4 x 4 do. 

51. Ditto for 2 inch case- 

ment quarters, 
3 J x 3 ditto . 

52. Ditto ditto 4 x 3 do. 

53. Ditto ditto 4 x 3^ do. 

54. Ditto ditto 4x4 do*. 

55. Cased frames of deal, 

oak sunk sills, 
throated and wea: 
thered with wainscot 
beads and stiles for 
2 inch casements 




2i 

8i 




8 
3i 



4 
4* 



6 6i 



2i 
3 

3i 



I* 
5 



7J 
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Items. 

56. Ditto ditto, circular head, 

meaaared square 

57. Ditto, circular circular 

head, rise ^ in. to 
foot 

58. Ditto ditto, J in. to foot 

59. Add to items 55, 56, 

57, 58, for mahogany 
beads and stiles 

60. Additional beads or 

grooves, per foot r%m 

61. For 2^ in. casements, 

add to items 51, 52 
53,54 . . 

62. Ditto, add to items 55^ 

56, 57, 58 

63. Ditto, add to item 59 



Labour 
from 
Bench. 


Labour 
FUed. 
«. d. 


Labour 
and 
Nails. 
«. d. 


1 4i 


1 7i 


1 11 


3 10 

4 4 


4 1 
4 7 


4 10 

5 4 


\\ 


A 18 
U IJ 


A O 


1 


IJ 


\\ 


1 


IJ 


IJ 


li 
l| 


li 

2 


If 

24 



64. Cased frames of deal, 

oak sunk sills, brass 
cased puUies to hang 
single, for IJ in. 
sashes 

65. Ditto, to hang double . 

66. Ditto, for 2 in. sashes, 

to hang single . 

67. Ditto, to bang double . 

68. Ditto, circular on plan 

flat sweep 

69. Ditto ditto, rise \ in. 

to foot . 

70. Ditto ditto, 1\ in. with 

sashes, to hang double 

71. Ditto ditto, circular on 

plan, flat sweep 



i.~Pcr foot iuper. 



4 
4i 


5 
6i 


6 
6J 


1 
1 14 


4i 

6 


5 
6i 


6i 
7 


1 2 
1 4 


7 


8 


10 


1 8 


lOJ 


Hi 


1 1 


2 2 


6i 


^ 


8J 


1 6 


9 


lOJ 


1 Oi 


2 
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Items. 

72. Ditto ditto, rise J in. to 

foot 

73. Palladian head, mea- 

sured square . 

74. Ditto ditto, circular on 

plan 

75. Add to items 64 to 67 

inclusive,for wainscot 
pulley pieces & heads 

76. Add to items 68 and 69, 

for ditto . 

77. Ditto, 70 for do. 

78. Ditto, 71 and 72 for do. 

79. Ditto, 73 for do. 

80. Ditto, 74 for do. 

81. Ditto, 64 to 67 inclusive 

for mahogany pulley 
pieces and heads 

82. Ditto, 68 and 69 for do. 

83. Ditto, '70 fordo. 

84. Ditto, 71 for do. 

85. Ditto, 73 for do. 

86. Ditto, 74 for do. 

87. For double pulley stiles 

between side and cen- 
tre lights,8traight,add 

88. Ditto ditto, circular, add 



Laboor 
from 
Bench. 
(. d. 


Labour 
Fixed 
I. d. 


Labour 

and 
Nails. 
a. d. 


1 1 


1 2i 


1 *i 


li 


If 


2i 


2i 

If 
3 
If 
3 


24 
2 
3i 
2 
3i 


P 

2J 
4 


Si 

4| 

1 s 


\ 1 

1 4 
1 6| 


4J 

6 

1 6 
1 7 


1 1* 
1 if 


1 If 
1 2 


1 2f 
1 2f 



Sashes. — Per foot super. 



89. Deal ovolo sashes, 1^ in 

90. Ditto ditto; 2 do. 

91. Ditto ditto, 2J do. 

92. Wainscot ditto, do. 

93. Ditto ditto, 2 do. . 

94. Ditto ditto, 2^ do. 

95. Spanish mahogany ditto, 

IJin. . . 

96. Ditto ditto, 2 do. . 






2i 





4^ 


4 


8 





3 







5 


9J 





4 





64 




11 





3i 





4i 


6^ 


1 1 





4 





6 




1 4 





5 





6i 


7i 


1 8 





6 ^ 





7 


8i 


1 10 





7 





8 


10 


2 6 
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Items. 

97. Spanish mahogany 

sashes, 2^ ins. . 

98. Deal dittOjCircular head 

measured square, 
IJ in. . . . 

99. Ditto ditto, 2 in. . . 

100. Ditto ditto, 2J do. . 

101. Wainscot, ditto, 1 J ins. 

102. Ditto ditto, 2 do. . 
L03. Ditto ditto, 2i do. . 
lot Spanish mahogany, do. 

1 J ins. . 
L05. Ditto ditto, 2 do. . 
i06. Ditto ditto, 2J do. . 
^07. Deal circular on plan, 
J in. to foot, ins. 
Ditto ditto, 2 do. 
109. Ditto ditto, 2J do. . 
'10. Ditto, Jin., li do. . 
11. Ditto ditto, 2 do. . 
[12. Ditto ditto, 2J do. . 
13. Wainscot, J in. do. 
U. Ditto ditto, 2 do. . 

15. Ditto ditto, 2J do. . 

16. Ditto, 1 in., l| do. . 

17. Ditto ditto, 2 do. . 

18. Ditto ditto, 2 J do. . 
119. Spani8hmfjiogany,lin. 

lido. . . . 
Ditto ditto, 2 do. . 
Ditto ditto, 2J do. . 
Ditto, 1 in., l| do. . 
Ditto ditto, 2 do. . 
[2^. Ditto ditto, 2J do. . 
Deal circular, circular 
head, J in., 1 J do, . 

26. Ditto ditto, 2 do. ^ . 

27. Ditto ditto, 2J do. . 
"'^ Ditto, 1 in., l| do. . 



121 
122 



Labour 




from 


Labour 


Bench. 


Fixed. 


t. d. 


«. d. 




10 


10 


11 


1 A 


1 1 






1 Oi 


2 


1 2 


1 3 


1 n 1 

1 


1 4| 


1 


1 5i 


1 6 


1 6i 


1 ^ 


1 8i 


6 


7 


6i 


7i 


7f 


9 


8 


9i 


Si 


9| 


9* 


11} 


^ 


7| 


8 


9 


10 




SJ 


9| 


10 


11 


1 


1. li 


8 


9 


yj 10 


11 


1 1 


1 2 


11 


1 


1 1 


1 9. 


1 4 


1 6J 


2 11 


3 24 


3 


3 4' 


3 li 


3 £i 


3 2J 


3 7i 



Labour 
and 
NaUs. 
8. d. 

1 1 



1 

7 



1 7 
1 9 
1 iij 

8i 
9J 
lOJ 
11 
11 
1 

9 

11 

1 li 

111 

1 1 
1 4 

10 



I' 

3; 



3 8 

3 10 

4 
4 2 



Complete. 
«. </. 

3 



1 6 
1 8i 

1 11 

2 1 

2 7 

3 2 

3 3 

3 6 

4 

llj 

1 4 
1 
1 
1 
1 
1 
1 

2 li 
2 
2 3 
2 7J 

3 
3 
3 
3 
3 
4 

6 

5 2 

5 44 

6 0^ 
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Joiner. 



Items. 



129. 



134. 
135. 
136, 
137. 

138. 
139, 



Deal 'circular, circular 
head, 2 ins. 

130. Ditto ditto, 2J do. . 

131. Wainscot, J in., IJ do. 

132. Ditto ditto, 2 do. . 

133. Ditto ditto, 2J do. , 
Ditto, 1 in., l\ do. 
Ditto ditto, 2 do. . 
Ditto ditto, 2J do. ^ . 
Span, mahogany, ^ in. 

1 J in. 
Ditto ditto, 2 do. 
Ditto ditto, 2J do. . 

140. Ditto, 1 in., l| do. . 

141. Ditto ditto, 2 do. . 

142. Ditto ditto, 2^ do. . 

143. Deal circular head, with 

chord bar to meeting 
rail, 1^ ins. 

144. Ditto ditto, 2 do. . 

145. Ditto ditto, 2J do. . 

146. Wainscot ditto, 1^ ins. 

147. Ditto ditto, 2 do. . . 

148. Ditto ditto, 2J do. . 
Spanish mahogany, do. 

1^ ins. • 
150. Ditto ditto, 2 do. . 
Ditto ditto, 2J do. 
Astragal and hollow, 

add on straight 
Ditto ditto, on circular 

154. LamVs tongue, orsimi- 

lar bar straight, add . 

155. Ditto ditto, circular, add 

156. Extra marginal bars, 

straight, sddper foot 
rm 

157. Ditto ditto, circular, add 

per foot run . 



149. 



151. 
1.52. 

153. 



Labour 
from 
Bench. 
8. d. 


Labour 
Fixed. 
8. d. 


Labour 
and 
Nails. 
8. d. 


3 4' 
3 5J 
3 
3 2 
3 4 
3 7 
3 9 
3 11 


3 9 
3 lOJ 
3 2 
3 ^ 
3 7 

3 9 

4 
4 3 


4 4 
4 6 

3 10 

4 1 
4 4 
4 6 

4 9 

5 


O D 

3 9 

4 
4 
4 3 
4 6 


4 1 

4 5 
4 3. 
4 7 
4 11 


4. 4- 

4 9 

5 2 

4 11 

5 4 

6 9 


1 
1 2 
1 4 
1 1 
1 3 
1 5 


1 1 
1 3 
1 5 

} ^ 
1 5 

1 7i 


i ^ 

1 10 

2 3 


I 6i 
1 7 
1 8i 


1 7 
1 9 
1 11 


1 11 

2 1 
2 3i 


? 


0| 
li 


1 
2i 


1 
li 


li 
IJ 


IJ 
If 


of 


1 


li 


li 


li 


"0 2i 
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Sashes fob Shop Fronts. — Per foot super. 



Items. 



69. 



Deal ovolo, 1 J ins. 

59. Ditto ditto, 2 do. . 

60. Wainscot astragal, 1^ in. 

61. Ditto ditto, ^ ditto 

62. Spanish mahogany, 

ins. 

63. Ditto ditto, 2 do. . . 
6t Ditto ditto, 2J do. 

65. Deal, 2 inch circular on 
plan, flat sweep , . 

66. Ditto ditto, J in. to foot 

67. Ditto quick or elliptical 
comers . 

Ditto, circular head 

measured square 
Ditto, circular circular 
head 

70. Ditto, add, if 2 J ins. . 

71. Wainscot, 2 inch cir- 

cular on plan, flat 
sweep 

72. Ditto ditto, J in. to foot 

73. Ditto, quick or ellipti- 

cal comers 
71 Ditto, circular head, 

measured square 
75. Ditto, circular circular 
head 

Spanish mahogany, cir- 
cular on plan, flat 
sweep, 2 ins. . 
Ditto ditto, 2J ins. 
Ditto ditto, i inch to 

foot 2 ins. 
Ditto ditto, 2J ins. 
Ditto ditto, quick or 
elliptical comers,2inB. 
181. Ditto ditto, 2J ins. . 



76. 



77. 
78. 

79. 



Labour 
from 
Bench. 
8. d, 

3 

^ 

5 
6 


Labour 
Fixed. 

8. d. 

3J 
4 
6 
7 


Labour 

and 
Naili. 
8. d. 

4i 
5 
7 
8 


7 

U O 

9 


8 
9 
10 


9 

U 10 

1 1 


5 
6 


6 
7 


7 
8 


1 IJ 


1 3i 


1 6 


lOi 


1 Oi 


1 2 


2 9 
Of 


3- 1 
1 


3 8 
li 


8 
10 


9 
11 


10 

1 OJ 


1 2J 


1 5 


1 8 


1 1 


1 3 


1 6 


3 6 


3 10 


4 6 


10 

1 


11 • 

1 1 


1 2 
1 4 


1 Oi 
1 2^ 


1 li 

1 4 


1 4i 
1 7 


1 6i 
1 7 


1 8 
1 10 


1 11 

2 2 
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Joiner. 



Items. 

182. Ditto ditto,circTilar head 

measured square, 2 
ins. . . • . 

183. Ditto ditto, 2^ ins. 

184. Returns for each break 

under breastsummer, 
add 



Laboxir 




Labour 


from 


Labour 


and 


Bench. 


Fixed. 


NaUs. 


8, d. 


8. d. 


8. d. 


1 4 


1 6J 


1 9* 


1 5 


1 8 


2 


3 


4 3 


5 



Per foot rm. 



185. Deal cant bar, 2 ins. . 

186. Ditto ditto, angle, 2 ins. 

187. Wainscot cant bar,2 ins. 

188. Ditto ditto, angle, 2 ins. 

189. Mahogany cant bar, 

2 ins. 

190. Ditto ditto, angle 2 ins. 

191. Add if astragal, 2 ins. 

192. Add, if lamb's tongue 

or Gothic, 2 ins. 

193. Goard or angle head, 

deal, straight, 2 ins. 

194. Ditto ditto, circular 

2 ins. 

195. Ditto wainscot, straight 

2 ins. 

196. Ditto ditto, circtdar 

2 ins. . . 

197. Mahogany, straight, 

2 ins. 

198. Ditto ditto, circular 

2 ins. 



5 

7 

7 

8 

8 

9 

1 

2 

1 

2 

li 

3 

2 

4 



6;- 

8;- 

8:- 

9;- 

9* 

lO]- 

1;. 

2i 

li 



2i 

2 

4 

5 



7J 

9J 

io| 

11 

1 Oi 
IJ 

^ 

li 

3', 

2J 

5 

3 

6 
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Sashes and Fram jbs. — Per foot super. 



Items. 

199. Deal cased frames, oak 

sunk sills, 1^ in. ovolo 
sashes, single hung 
brass cased pulleys, 
iron weights, and best 
white lines 

200. Ditto ditto, 2 ins. 

201. Ditto do. double hung, 

1} ins. . 

202. Ditto ditto, 2 ins. . . 

203. Ditto ditto, 2J ins. 
204:. Circular on plan, flat 

sweep, 1 J ins. . 

205. Ditto, ditto, 2 do. 

206. Ditto, ditto, 2^ ins. . 

207. Ditto, 1 inch to foot, 

1^ ins. 

208. Ditto, ditto, 2 ins. 

209. Ditto, ditto, 2J do. . 

210. Ditto, circular head 

measured square, 1^ 
inches 

211. Ditto, ditto, 2 ins. 

212. Ditto, ditto, 2J do. 

213. Ditto, circular circular 

head, J in. to foot . 

214. Ditto, ditto, 2 do. 

215. Ditto, ditto, 2J do. 

216. Ditto, ditto, 1 inch to 

foot, 1 J ins. 

217. Ditto, ditto, 2 do. 

218. Ditto, ditto, 2J do. 

219. Ditto, straight and cir- 

cular spandrills and 
top rails, square in- 
side, 1^ inches 

220. Ditto, ditto, 2 do. 



Labour 






Labour 








Labour 




and 


Complete. 


Bench. 


Fixed. 


Nailfl. 






8. d. 


8, 




8, 


d. 


8, 


d. 


4i 





6 







1 


3 


u 





7 





9 


1 


/; 


6 










8* 


1 


? 


6 












1 
X 


o 


7 







11 


1 


9 


9 


11 


1 


1 

X 


o 


1 

X 


10 


1 





1 




2 


3 


1 


1 


2i 


1 




2 


8 


11 


1 





1 






/» 
U 


1 


1 


2 


1 




3 





1 2 


1 


4i 


1 


8 


3 


5 


1 4 


1 


6 


1 


9 


2 


7 


1 5 


1 


7 


2 





3 





1 7 


1 


9i 


2 


3 


8 


5 


3 8 


4 


2 


4 


9 


FT 
< 




4 4 


4 10 


5 


9 


8 


3 


4 6 


5 





6 





8 


8 


4 4 


4 10 


6 


9 


8 


9 


4 8 


5 


2. 


6 





9 


3 


4 10 


5 


5 


6 


3 


9 


8 


1 1 


1 


3 


1 


6 


2 


5 


1 8 1 


1 


5 


1 


9 


2 10 
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Joiner. — Sashes and Frames. 



IteniB. 

221. Ditto,Iditto, 2J do. . 

222. Ditto, chord-bar to 

meeting rail, 1 J ins. 

223. Ditto, ditto, 2 do. 

224. Ditto, ditto, 2 J do. . 

225. Frames, deal cased, oak 

sunk sills, wainscot 
pulley pieces, and 
beads, 1 J in. wainscot, 
astragal sashes, brass 
axle pullies, patent 
lines, single hung, 1^ 
inches . . . 

226. Ditto, ditto, double 

hung, in^ . 

227. Ditto, ditto, 2 do. 

228. Ditto, ditto, 2i do. 

229. Ditto, circular head 

measured s(j[ua|re, 1^ 
inches , ' 

230. Ditto, ditto, 2 dil^ . 

231. Ditto, ditto, 2i do. . 

232. Ditto, circular on plan, 

flat sweep, 1 J iuches 

233. Ditto, ditto, 2. do, 

234. Ditto, ditto, 2i do. 
236. Ditto, J inch to foot, 

1 J inch . 

236. Ditto, ditto, 2 do- 

237. Ditto, ditto, 2i do. 

238. Ditto, circular circular 

head, flat sweep, Ij^ 
inches 

239. Ditto, ditto, 2 do. 

240. Ditto, ditto, ^ do. . 

241. Ditto, ditto, 6 ms. to 

foot, H inch . 

242. Ditto, ditto, 2 do: 

243. Ditto, ditto, 2i do. . 









Labour 




from 


Labour 


and 


Complete. 


Benoh. 


Fixed. 


Nails. 


«. d. 


8, ^ 


d. 


8. 


d. 


8. d. 


1 6 


1 


^ 


2 





3 3 


1 6 


1 


8 


2 


1 


2 10 


1 7 


1 


9 


2 


2 


3 4 


1 9 


2 





2 


6 


3 9 


8 


10 


1 





2 3 


9 


u 


1-1 
±1 


1 


1 


2 5 


10 


1 





1 


2 


2 8 


1 


1 




1 


5 


3 


1 9 


2 





2 


6 


4 4 


1 loi 


2 


2 


2 


9 


4 8 


2 1 


2 


5 


3 


1 


5 4 


1 a 


1 


2 


1 


6 


3 


1 1 


1 


4 


1 


7 


3 7 


1 4 


1 


^ 


1 


11 


4 


1 3 


1 


6 


1 


9 


' 3 10 


1 6 


1 


8 


2 


1 


4 4 


1 8 


2 





2 


6 


4 10 


4 10 


5 





6 





9 6 


5 4 


6 


7 


6 


8 


10 6 


6 7 


6 


11 


7 


1. 


11 


5 5 


5 


8 


6 


9 


10 8 


5 8 


5 11 


6 


10 


11 6 


6 11 


6 
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76 



Items. 

244. Ditto, straight and cir- 
cular spandrills and 
top rails, head square 
inside, 1^ inch 

246. Ditto, ditto, 3 do. 

246. Ditto, ditto, Si do. . 

247. Ditto, chord bar to 

meeting rail, 1^ inch 

248. Ditto, ditto, 2 do. 

249. Ditto, ditto, 2i do. 

250. Frames, desd cased, oak 

sunk sills, mahogany 
heads and pulley 
pieces, 1^ in. Spanish 
mahogany astragal 
saflhes, Ixrass pulleys, 
and patent lines, sin- 
gle hung, 1^ inch . 

251. Ditto, ditto, double 

hung, 1 inch . 

262. Ditto, ditto, 1^ do. . 

263. Ditto, ditto, 2 do. 

264. Ditto, circular head 

measured squarei, 1 
inch 

266. Ditto, ditto, do. . 

266. Ditto, ditto, 2 do. 

267. Ditto> circular on plan, 

fl&t sweep, IJ inches 

268. Ditto, ditto, 2 do. . 

269. Ditto, ditto, 2J do. . 

260. Ditto, ditto, i in to, 

foot, 1 j in. 

261. Ditto, ditto, 2 dp. . 

262. Ditto, ditto, ^ do. ; 

263. Ditto, circular circular 

head, ^ in. to foot, 
Hin. . 

264. Ditto, ditto, 2 do. 
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Sashes and Frames. 



Itemi. 

265. Ditto ditto, 2 J do. . 

266. Ditto, i in. do., in. 

267. Ditto ditto, 2 do. 

268. Ditto ditto, 2J do. 

269. Ditto, straight and cir- 

cular spandrills and 
top rails, head square 
inside, 1^ in. . 

270. Ditto ditto, 2 do. . 

271. Ditto ditto, 2 J do. . 

272. Ditto, chord bar to 

meeting rail, IJ do. . 

273. Ditto ditto, 2 do.. 

274. Ditto ditto, ^ do. . 

275. Ditto, add for margin 

lights 

276. As item 251, but with 

Honduras sashes 
1^ ins. . 
277; If Honduras sashes, 
deduct from items 
252 to 264, inclusive 

278. If Honduras sashes, 

deduct from items 
265 to 270, inclusive 

279. If Honduras sashes, 

deduct from items 
271 to 276, inclusive 

280. For lamb's tongue 

Gothic and oti^er 
similarmoulded bars, 
add . . . 

281. Ditto, add for margin 

lights 
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Casements, Palladian and Venetian Sashes and Frames. 



Per foot super. 



Itenu. 

282. Deal OTolo, hung 1^ in. 

283. Ditto ditto 2 do. 

284. Ditto ditto 2|do. 

285. Ditto, add if margin 

lights 

286. Wainscot otoIo, hung, 

liin. . 

287. Ditto ditto 2 do. 

288. Ditto ditto 2^ do. 

289. Ditto, ad4 if margin 

lights 

290: Honduras mahogany 
OYolo, hung, 1^ in. . 

291. Ditto ditto 2 do. . 

292. Ditto ditto 2^ do. . 

293. Ditto, add if margin 

lights 

294. Spanish mahogany 

OTolo, hung, l^ih. . 

295. Ditto ditto 2 do. . 

296. Ditto ditto 2^ do. . 

297. Ditto add if margin 

lights 

298. Deal, in two heights, 

add 

299. Wainscot ditto ditto . 

300. Honduras mahogany 

d^tto ditto 

301. Spanish ditto ditto 

302. Items 284 to 302, in- 

clusive, if circular on 
plan, flat sweep, add 
half to any of them . 
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Joiner.— Casement and Frames. 



Items. 

303. Items 248 to 302, in- 
clusiye, if circular on 
plan, i in. to foot, 
double any of them . 
Astragal and hollow, 
add • • • 
Gothic, lamb's tongue, 
or similar bar, add . 
306. Astragal and hollow, 
with beyelled bars to 
the rebate, add 
Extra rebated, beads, 
edges, or grooves, in- 
deal, per foot run 
Ditto in wainscot, do. . 
Ditto, Honduras 



304. 



305. 



307. 



308 
309 



310. Ditto, 



ma- 



311. 



ipanish maho- 
gany, ditto 
Deal-cased Venetian 
frames, oak sunk sills, 
1^ in. OTolo sashes, 
brass pulleys, double 
hung, best lines and 
wei^ts, l^in. 
Ditto ditto 2 do. 
Ditto ditto 2i do. 
Ditto, Palladian head 
measured square, 
l^in. 
Ditto ditto, 2 do. 

316. Ditto ditto, 2^ do. . 

317. Ditto, circular on plan, 

flat sweep, 1^ in. 

318. Ditto ditto, 2 do. . 

319. Ditto ditto, 2^ do. . 

320. Ditto, i inch to foot, 

Hin. . 

321. Ditto ditto, 2 do. 



312. 
313. 
314. 



315. 
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Items. 

322. Ditto ditto, 2^ do. 

323. Ditto, chord bar to meet- 

ing rail, 1^ in. . 
321 Ditto ditto, 2 do. . 

325. Ditto ditto, 2J do. 

326. Oircular Palladian head, 

measured square 1^ 
in 

327. Ditto ditto, 2 do. . 

328. Ditto ditto, 2J ditto 

329. Ditto ditto, with chord 

bar to meeting rail, 
in. 

330. Ditto ditto, 2 do. . 

331. Ditto ditto, 2J do. 

332. Ditto, add for hollow and 

astragal 

333. Deal cased, Venetian 

frames, wainscot pul- 
ley pieces, beads, and 
muntons, 1^ in. wains- 
cot astragal sashes, 
brass pulleys, and pa- 
tent lines, double hxmg, 
1^ in. ... 

334. Ditto ditto, 2 do. . 

335. Ditto ditto 2^ do. . 

336. Ditto, circular on plan, 

fiat sweep, li inch . 

337. Ditto ditto, 2 do. 

338. Ditto ditto, 2J do. 

339. Ditto i inch to foot, IJ 

in. . 

340. Ditto ditto, 2 do. . 

341. Ditto ditto, 2J do. 

342. Ditto Palladian head 

measured square, 1^ 
in 

343. Ditto ditto, 2 do. . 
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Joiner.— Casements and Frames. 



Jtenu. 

344. Ditto, ditto, 2J do. 

345. Ditto, ditto, with chord 

bar to meeting rail, 1 J 
inch .... 

346. Ditto, ditto, 2 do. . 

347. Ditto, ditto, 2J do. 

348. Ditto, circular Palladian 

head, measured square, 
IJ inch 

349. Ditto, ditto, 2 do. . 

350. Ditto, ditto, 2J do. 

351. Ditto, ditto, with chord 

bar to meeting rail, 1 J 
inch .... 

352. Ditto ditto, 2 ditto 

353. Ditto, ditto, 2J do. 

354. Item, 334, if Spanish 

mahogany, astragal 
sashes, 1^ inch . 

355. Ditto, 335, ditto, ditto, 

2 inches . 

356. Ditto, 336, ditto, ditto, 

2J inches . 

357. Ditto, 337 to 348, inclu- 

sive, if Spanish maho- 
gany, astragal sashes, 
add . 

358. Ditto, 349 to 354, inclu- 

sive, ditto, add . 

359. For Gothic, lamb's 

tongue, or other 
similar moulded bar, 
add .... 

360. For bevelled bar to re- 

bate, add . 
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Skylights, Fanlight Frames, Dado, Ac. 



Items. 

361. Skylights, deal ovolo, 

or bevelled bar, in. 

362. Ditto, ditto, 2 do. . 

363. Ditto, ditto, 2i do. 

364. Ditto, ditto, 3 do. . 

365. Ditto, if irregular on 

plan, 1^ inch 

366. Ditto, ditto, 2 in. . 

367. Ditto, ditto, 2J do. 

368. Ditto, ditto, 3 do. . 

369. Ditto, oak ovolo, 2 in. . 

370. Ditto, ditto, 2J do. 

371. Ditto, ditto, 3 do. . 

372. Ditto, ditto, 3J do. 

373. Ditto, if irregular on 

plan, 2 ins. 

374. Ditto, ditto, 2J do. 

375. Ditto, ditto, 3 do. . 

376. Ditto, ditto, 3J do. 

377. Ditto, astragal and hol- 

low in deal, add 

378. Ditto, ditto, in oak, 

add . 

379. For hipped angles in 

deal, per foot run 

380. Ditto in oak, ditto 

381. Fanlight frame, deal, 

square, framed, in. 

382. Ditto, ditto, 2 do. . 

383. Ditto, ditto, 2J do. 

384. Ditto, with semi-head 

measured square, 
inches 

385. Ditto, ditto, 2 do. . 

386. Ditto, ditto, 2J do. 

387. Ditto, with elliptical 

head measured square, 
l^inch 
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Joindr.^-Skylights^ ftc. 



Itenu. 

388. Ditto, ditto, 2 do. . 

389. Ditto, ditto, 2J do. 

390. Ditto, if circular on 

plan, the items 382 to 
390 inclusive, are to be 
doubled. 

891. Dudo, deal^ keyed f in. 

892. Ditto, ditto, 1 do. . 

893. Ditto, ditto, IJ do. 

894. Ditto, circular on plan, 

flat-sweep, f in. 

395. Ditto, ditto, 1 do. . 

396. Ditto, ditto, 1^ do. 

397. Ditto, ditto, quick 

sweep, f in. 

398. Ditto, ditto, 1 do. . 

399. Ditto, ditto, 1^ do. 

400. Ditto, wreathed to 

stairs, f in. 

401. Ditto, ditto, 1 do. . 

402. Ditto, ditto, 1 J do. 

403. Ditto, scribed and raking 

to steps, add 

404. Ditto, ploughed and 

tongued, add 

405. Ditto, feather-tongued, 

add . . . . 

406. Dado grounds, narrow, 

per foot nm 

407. Ditto, circular, flat 

sweep, ditto 

408. Ditto, quick sweep, 

ditto .... 

409. Cuttings, circular, ditto . 

410. Ramps or rails, ditto, 

ditto .... 

411. External angles, mitred, 

each .... 
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Items. 

412. Oircnlar curbs in two 

thicknesses, splayed, of 
IJ in. deal, per foot 
nm .... 

413. Ditto, ditto, of IJ in. 

deal, ditto . 

414. Ditto, ditto, of 2 in. 

deal, ditto . 

415. Ditto, ditto, of 2J in. 

deal, ditto . 
416.. Elliptical ditto, add to 
items 413 to 416 in- 
clusive, ditto 



Labour 
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Baoks, Baok-Lininos, Elbows, and Soffitbs. — 
Per foot super. 



417. Plain keyed or framed, 

square window backs 
only, 1 in. 

418. Ditto, ditto, li do. 

419. Ditto, ditto, l| do. 

420. Bead, butt or moulded, 

1^ in. 

421. Ditto, ditto, IJ do. 

422. Bead flush, 1^ do. . 

423. Ditto, ditto, IJ do. 

424. Reed flush, 1^ in. . 

425. Ditto, ditto, 1 J do. 

426. Bolection moulded, 1^ 

inch .... 

427. Ditto, ditto, IJ in. 

428. Items 418 to 428 in- 

clusive, if circular on 
plan, flat sweep, to be 
increased by one half 
respectively 
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Joiner. — ^Elbows, Soffites^ ftc. 



Itenif. 

429. Items 418 to 428 in- 

clusive, if circular on 
plan rise, ^ inch to 
foot, to be doubled 
respectively 

430. Deal framed back linings, 

two panels square, 
1 in 

431. Ditto, ditto, IJ do. 

432. Ditto, ditto, 1^ do. 

433. Ditto, bead butt, 1 in. . 

434. Ditto, ditto, IJ do. 

435. Ditto, ditto, 1^ do. 

436. Ditto, bead flush, 1 do. . 

437. Ditto, ditto, IJ do. 

438. Ditto, ditto, 1 J do. 

439. Ditto, for every extra 

panel, add . 

440. Ditto, for splayed, add . 

441. Ditto, if not tongued, 

deduct 

442. Deal backs and elbows, 

plain keyed, per foot 
super., 1 inch . 

443. Ditto, ditto, 1 J inch . 

444. Ditto, square framed, 

1 inch 

445. Ditto, ditto, IJ inch . 

446. Ditto, bead, butt, or 

moulded, IJ inch 

447. Ditto, bead flush, do. . 

448. Ditto, reed flush, do. . 

449. Ditto, bolection mould- 

ed, do. . . . 

450. Ditto, splayed, add, do. . 

451. Deal square framed soffite, 

one edge circular, 
1 J inch . 
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Elbows, Soffites, &c. 



Items. 

452. Ditto, bead butt or 

moulded, do. 

453. Ditto, bead flush, do. . 

454. Ditto, reed flush, do. . 

455. Ditto, bolection mould- 

ed, do. . . 

456. Ditto, to item 452 to 456 

inclusive, if splayed, 
add, do. 

457. Ditto, circular two edges, 

1 J inch 

458. Ditto, bead butt or 

moulded, do. . 

459. Ditto, bead flush, do. . 

460. Ditto, reed flush, do. . 

461. Ditto, bolection mould- 

ed, do. . . . 

462. Ditto, to items 458 to 

462 inclusive, if 
splayed, add, do. 

463. Deal plain circular sof- 

fites, backed and groov- 
ed do. 

464. Ditto, semicircular, 

moulded soffite in two 
panels, rails veneered, 
do 

465. Ditto, if flowing, add . 

466. Ditto, bolection mould- 

ed, add, do. 

467. Ditto, beaded, add per 

foot run, do. 

468. Ditto, capping backs, do. 

469. Ditto, tonguing, do. 

470. Ditto, tongued elbow 

caps, each . 
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Labour 
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Joiner.— Boxings. 



Boxings. — Per foot super. 



Items. 



471. Deal, splayed, 1 inch 

472. Ditto, ditto, IJ do. 

473. Ditto, ditto, l| do. 

474. Ditto, proper boxings, 

1 inch . . . 
476. Ditto, ditto, do. 

476. Ditto, ditto, l| do. 

477. Ditto, circular on plan, 

fiat sweep, head only 
to be measured, 1 in. . 

478. Ditto, ditto, 1 J do. 

479. Ditto, ditto, l| do. 

480. Ditto, i inch to foot, 

1 in 

481. Ditto, ditto, IJ do. 

482. Ditto, ditto, l| do. 

483. Diito, boxings for sashes 

or for sliding shutters, 
double hung, grooved, 
beaded, (fee, 1 inch, 
per foot rm 

484. Ditto, ditto, 1\ in. ditto 

485. Ditto, ditto, l| in. ditto 
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Per foot super. 



486. Ditto, grooved bead and 

rail to ditto, beaded . 

487. Deal boxing shutters, 

clamped flaps, f in. . 

488. Ditto, ditto, 1 do. . 

489. Ditto, ditto, li do. 

490. Ditto, ditto, l| do. 

491. Ditto, square framed, two 

panels, 1 in. 

492. Ditto, ditto, 1 J do. 

493. Ditto, ditto, ij do. 
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li 


1 ^ 





6 










9 


1 4 
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items. 


Labour 
from 
Bench. 
«• d. 


Fixed. 


Labour 
and 
NailJ. 
t, d. 


Complete. 


8. 


d. 


9, 


d. 


494. Ditto, ditto, square and 


















inoulded or bead butt. 


















1 iucli . • . 










7 





8 


1 




495. Ditto, ditto, do. 





6 





7i 





8f 


1 


8i 


496. Ditto, ditto, 1^ do. 





H 





8i 





H 


1 


6 


497. Ditto, square and bead. 
















flush, 1 in. 





6 





7i 





8i 


1 


3 


498. Ditto, ditto, IJ do. 










8i 







1 


8i 


499. Ditto, ditto, H do. 





7 





9 





10 


1 


6 


500. Ditto, square and reed 


















flush, 1 in. 





6* 





8 





9 


1 


4 


601. Ditto, ditto, IJ do. 





7 





8i 





9f 


1 




502. Ditto, ditto, 1^ do. 










9i 





lOi 


1 


7 


503. Ditto, bead flush and 


















bead butt, 1 in. . 





7 





8* 





9i 


1 


6 


504. Ditto, ditto, do. 















lOi 


1 


6i 


506. Ditto, ditto, li do. 





8 





9J 





11 


1 


8 


506. Ditto, to items 488 to 


















606 inclusive, if in 


















two tiers, add . 





Oi 





Oi 





Of 





1 


607. Ditto, for bolection 


















moulding, add . 





Of 





1 





Xi 





H 


508. Ditto, for every extra 


















panel, add • 





OJ 





0} 





1 







609. Ditto, for every extra 


















tier, add . 





0} 





1 





li 





H 


610. Ditto, add for plugging 





Oi 





Of 





1 





H 


510.* Ditto, back-flaps, if 
















more than two on 


















each side, to be extra, 


















Bdchy jper foot super , 





Oi 





Of 





1 





H 


511. Ditto, reeds and astra- 
















gals, mitred, round 


















panels, per foot run . 





1 





If 





H 





If 


512. Ditto, items 488 to 


















619 inclusive, if cir- 


















cular oil plan, flat 
sweep to be increased 


































by one-half respec- 


















tively. 1 
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Labour only. 


Labour 






Items. 


From 
Bench. 
«. d. 


Fixed. 
*. d. 


and 
NaUs. 
s. d. 


Complete. 






513. Ditto, ditto, if J in. to 


















be doubled. 


















514. Ditto, ditto, if quick 


















circular, or elliptical 


















comers, to be allowed 


















two-and-a-half times. 


















516. Deal enclosures for 


















shutters, framed, 






, 












square, 1 inch . 










4i 





6i 





9 


616. Ditto, ditto, IJ do. 





H 





4i 





6 


lOA 


617. Ditto, ditto, IJ do. 










6i 





6i 


1 





618. Ditto, ditto, 2 do. 





4 





6i 





7i 


1 


3 


619. Ditto, bead, butt, or 
















moulded, 1 in. 





4 





6 





6 





10 


630. Ditto ditto, IJ do. 










6i 





6i 





11 


631. Ditto ditto, IJ^ do. 





4i 





6f 





7 


1 


0* 


693. Ditto ditto, 3 do. 





H 





6t 





7i 


1 




633. Ditto, bead flush, 1 in. 










H 





6i 





11 


634. Ditto ditto, IJ do. . 





^ 










6i 


1 





636. Ditto ditto, li do. . 





6i 





6 





7i 


1 


li 


536. Ditto ditto, 3 do. . 





6i 





H 





8 


1 


4 


637. Ditto, bolection mould- 














ed, add, 1 in. . 





Oi 





Oi 





Of 





1| 


538. Ditto ditto, IJ do. . 





Oi 





1 





1 





li 


639. Ditto ditto, li do. . 





1 





li 












630. Ditto ditto, 3 do. . 





li 





li 


Q 


1* 





2i 


531. Deal moulded, stall- 












board, 3 in. . 





3J 





4i 







1 


1 


633. Ditto ditto, 3 J do.. . 





4 





6i 





6| 


1 


3 


533. Ditto ditto, 3 do. . 










6i 





71 


1 


5 


634. Ditto ditto, 3^ do. . 


Q 


6 





7 





8| 


1 


7 


636. Ditto ditto, circular 


















on plan, flat sweep. 


















3 in. 





6i 





7i 


0^ 


H 


1 


7 


636. Ditto ditto, 3J do. . 





6 





8i 





9i 


1 


10 


637. Ditto ditto, 3 do. . 





6i 





9i 





111 


3 


1 


538. Ditto ditto, 3J do. . 







lOJ 


1 


o| 


3 


4 


589. Ditto ditto, i in. to 
















foot, 3 in. 





7 





9i 





11 


3 


3 
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Items. 

540. Ditto 

641. Ditto 

642. Ditto 

643. Ditto, 

and 
each, 

644. Ditto 
646. Ditto 
646. Ditto 



ditto, in. 
ditto, 3 do. . 
ditto. Si do. . 
mitred angles, 
quick comers, 
3 in. 

ditto, 3J do. . 
ditto, 3 do. . 
ditto, 3i do. . 



Shutters.' 

647. Inside deal shutters, 

square, 2 or 3 panels, 
1 in. 

648. Ditto ditto, li do. . 

649. Ditto ditto, 1^ do. . 

650. Ditto, bead, butt, and 
square, 1 in. . 

Ditto ditto, li do. • . 
Ditto ditto, H do. . 
Ditto, bead, flush, and 

square, 1 in. . 
Ditto ditto, IJ in. 
566. Ditto ditto, H in. 
666. Ditto, three reed, flush, 
and square, 1 in. 
Ditto ditto, li do. . 
Ditto ditto, li do. . 
Ditto, bead flush, and 
bead butt, 1 in. 

660. Ditto ditto, li do. . 

661. Ditto ditto, li do. . 
562. Ditto, reed flush and 

bead butt, 1 in. 

663. Ditto ditto, li do. . 

664. Ditto ditto, li do. . 
666. Ditto to items 648 to 

666 inclusive, if four 
panels high, add 



661. 
652. 
663. 

664. 



667. 
668. 
669. 



Labour only. 


Labour 




From 








and 




Bench. 


Fixed. 


NailB. 


s, a. 


9, 


d. 


t» 


d. 


8, d. 







11 


1 


1 


2 6 




1 


Oi 


I 


3 


2 10 


10 


1 


2 


1 


6 


3 2 


6 










11 


1 2 


7 





11 


1 


1 


1 6 


8 


1 


Oi 


1 


3 


1 8 


9 


1 


2 


1 


6 


1 11 


— Jrer joo 


t super. 








4 





6 





6 


11 


4i 





6i 







1 


6 





6 





7 


1 li 


4J 





6i 





H 


A 111 

Hi 


4j 


A 
U 


"i 





6| 


1 li 







H 





7i 


1 3 


4| 





Si 





6| 


1 Al 

1 0* 


5i 










7i 


1 2| 


fil 





6i 





n 


1 4 


6 





6 





7 


1 li 


6i 










7i 


1 3 


n f\ 
u 





r 





8 


1 4i 


6i 










7i 


1 

1 iC 


u 





7 





8 


1 4 


6i 







yj 


ftl. 

ot 


1 6 


6 





7 





8 


1 3 


6i 










8i 


1 6 


7 





8 





9 


1 7 


Oi 










1 


li 
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Items. 



566. 



Ditto for every extra 
panel high, add. 
667. Deal grooves for shut- 
ters, per foot run 
668 Oak ditto ditto ditto . 

669. Sliding shutters, deal, 

Square, two panels, 
hung with weights 
and lines, per foot 
super, 1 in. 

670. Ditto ditto, H do. . 

671. Ditto ditto, li do. . 

672. Ditto, bead, butt, or 

moulded, and square, 
1 in. 

673. Ditto ditto, IJ do. . 

674. Ditto ditto, 1^ do. . 

676. Ditto, bead flush, and 

square, 1 in. . 
B76. i)itto ditto, IJ do. . 

677. Ditto ditto, U do. . 

678. Ditto, moulded and 

bead butt, 1 in. 

679. Ditto ditto, IJ do. . 

680. Ditto ditto, H do. . 

681. Ditto, bead flush, and 

bead butt, 1 in. 
683. Ditto ditto, IJ do. . 

683. Ditto ditto, IJ do. . 

684. Ditto, to items 671 to 

684 inclusive, for 
every panel in height 
above three panels, 
add 

686. Ditto, for double mar- 
gins, add 

686. Items 671 to 686 mclu- 
sive, if circular on plan 
with flat sweep, to be 
increased by one half 



Labour. 






Labour 


from 


Labour 


and 


Be 


noh. 


Fixed. 


NailB. 


8. 


d. 




d. 


a. d. 





04 





OS 


1 





2 





3 


3J 





3 





4 


4| 


U 


4 





6 


6 










5i 


6i 





4| 





6 


74 










S4 


OX 





4S 





6# 


6i 





H 





6i 


7| 





'6 





6 


7 










61 


7i 




61 





61 


8| 





6 







6} 





5i 







7| 





6 





7i 


8j 





6 





61 







64 







7| 





7 





8i 


9i 





OX 





OS 


1 





oi 





1 


U 
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Items. 

687. Items 670 to 686, if 

circular on plan, i in. 
to foot, to be doubled 

688. Items 670 to 686 in- 

clusive, if circular on 
plan, rise of curve 
exceeding J in. to 
foot, to be allowed 
three times, 

689. Outside shutters, deal, 

including hanging 
stiles, and mortice- 
clamped, 1 inch 
590. Ditto, ditto, IJ do. . 

691. Ditto, ditto, do. . 

692. Ditto, ditto, square, 

two panels, 1 inch . 

693. Ditto, ditto, U do. . 

694. Ditto, ditto, li do. . 

695. Ditto, bead butt and 

square, 1 inch 

696. Ditto, ditto, IJ do. . 
597. Ditto, ditto, do. . 
698. Ditto, bead flush and 

square, 1 inch 

599. Ditto, ditto, Ij do. . 

600. Ditto, ditto, H do. . 

601. Ditto, bead flush and 

bead butt, 1 inch . 

602. Ditto, ditto, li do. . 

603. Ditto, ditto, li do. . 

604. Ditto, reed flush and 

bead butt, 1 inch . 
606. Ditto, ditto, IJ do. . 

606. Ditto, ditto, H do. . 

607. Ditto, to items 693 to 

607 inclusive, for 
each additional panel 
above 2 in.height,add 



Labour 
from 
Bench. 
«. d. 



3i 



4i 
4i 

4 

6 



4J 

6 

6J 

6i 

6 

6i 

6 

6i 

7 



Oi 



Labour 
Fixed. 
8. d. 



6 

6J 

6 

6J 

5i 

6i 

6i 

6 

6i 

6 

6J 

7 

7 

7i 

8 

^ 

8 

8i 



Oi 



Lftbour 

and 
Nails. 
8. d. 



6 

H 

7 

6J 

6i 

7i 

6J 

7 

7i 

7 

7i 

8 

8 

8i 

9 

8i 

9 

9i 
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Items. 

608. Ditto, items 590 to 

608 iiiclusive,if with 
circular heads to 
be measured square 
above the springing, 
and the head allow- 
ed two and half times 
the straight surface. 

609. Item 609, if elliptical 

head to be allowed 
three times the 
straight surface. 

610. Items 690 to 610 in- 

clusive, if circular on 
plan, flat sweep, to 
be increased o/w-AoZ/^. 

611. Ditto, ditto, if i in. to 

foot, to be dovhled. 



Labour 
from 
Bench. 
s. d. 



Labour 
Fixed. 
a, d. 



Labour 
and 
Naili. 
8. d. 



Complete. 
s. d. 



Patent Revolving Shuttees, complete — exclusive of fixing. 
Per foot super. 

612. Wood shutters, from 

613. Ditto, shod with iron 

614. Iron laths, &c. ... 



s. 


d. 






d. 


4 





to 


6 





6 







7 





6 







8 


6 



Jamb Linings and Framed Grounds. 
Per foot super. 





Labour 
only. 


Fixed. 


Labour 
and NaUf. 


AUMate. 
rialB. 




3. d. 


*. d. 


8. d. 


8. d. 


615. Jamb linings, single. 










rebated, 1 inch 


2f 


8f 


4J 


9 


616. Ditto, ditto, IJ do. . 


8 


4 


4i 


10 


617. Ditto, ditto, 1^ do. . 


8J 


4i 


4i 


11 


618. Ditto, rebated and 










beaded, 1 inch 


8J 


4i 


4i 


10 


619. Ditto, ditto, li do. . 


3J 


4i 


5 


11 
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Itemf. 

620. Ditto, ditto, do. . 

621. Ditto, double rebated, 

1 inch . 

622. Ditto, ditto, IJ do. . 
628. Ditto, ditto, l| do. . 
624. Ditto, ditto, and bead 

ed, 1 inch 
626. Ditto, ditto, IJ do. . 

626. Ditto, ditto, IJ do. . 

627. Ditto, reeding, for each 

edge, add 

628. Items 616 to 628 in- 

clusive, if circular 
on one edge to be 
increased, one-half, 
head measured only. 

629. Ditto, ditto, if circular 

on both edges to be 
multiplied by two- 
andrOrhalf. 

630. Deal, two panel jambs 

and one panel head, 
single,rebated,lj in. 

681. Ditto, ditto, 1\ do. . 

682. Ditto, ditto, If do. . 
688. Ditto, moulded or bead 

butt, 1 J inch . 
684. Ditto, ditto, IJ do. . 
686. Ditto, ditto, If do. . 

686. Ditto, bead flush, 1^ 

inch 

687. Ditto, ditto, IJ do. . 

688. Ditto, ditto. If do. . 

689. Ditto, reed flush, IJ 

inch 

640. Ditto, ditto, li do. . 

641. Ditto, ditto. If do. . 

642. Ditto,bolection mould, 

1\ inch . 
648. Ditto, ditto, IJ do. . 



Labour 






Labour 


AU 


onlj. 


Fixed. 


and Nails. 


Materials. 






8. 


a. 




d. 


8, d. 


yj 


Of 
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Ki 


1 
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1 u 
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1 11. 
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1 8i 
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74 
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1 4 
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7* 


1 1* 
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yj 




n 
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1 Q 










8i 





1 4i 
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1 2 
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1 ^ 
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9 





10 


1 6 





6i 





7i 





8* 


1 2* 
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8i 





9J 


1 4 
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Itenu. 


Labour 
only. 


Fixed. 


Lalxmr 
and Nails. 


AU 
Materiali. 






<. 


d. 




d. 


«. 




fi4.4. Ditto ditf/> 14- dn 







10 







1 


7 


645. Ditto, to items 631 to 














645 iiifiliisivft i"f 
















beaded, for each 
















edge, add 


OJ 







0' 


Of 





1 


646 Ditto tn itpniq 6.^1 ijn 










646 infiliisivp \f 























Of 





1 





li 












DBnel add if soiiare. 























oi 





Of 





1 


648 Ditto, ditto if flush or 










moulded ditto 

XXXV/ lX-I.VXVy vx^ VXX UUv/ • 


Of 





1 





li 





li 


649. Ditto, for raised pa- 










Tipls ndd on inonld- 
















pd dlttiO 


1 





li 












6S0 Ditf/> for TnouldiTic' 

VrtIV/. J^XulA/, XV/X XXXV IXXVLXXXg 










"Tftised "Dftnela add 
















to item 650 ditto 







1 





li 







651 Ditto ulufffiinfir to 












walls extra ditto 












Of 





1 


652 Ditto STilaviner to 












walls extra, ditto 












Of 





1 


653. Hinge or lock blocks, 




























CdcJt ... 







li 





If 





8 


654 Ditf^> dittiO li inch 












€CliCh • • • 
















8* 


656 Ditto ditto 14 inch 












Bdch • . • 


... 





If 







a 


4 


656 Ditf^> items 6.S1 tiO 












6fil if pimilftr onp 

Vt/Xj XX \>XXC/UM-C«X VXX\y 
















pdorp flip IipaH to l>p 
















allowed for as one- 
















and-a-half. 
















667'. Ditto, ditto, if both 
















edges ciucular, as 
















twice-and-arhalf. 
















658. Ditto, ditto, semicircu- 
















lar heads,, glued 
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Itenu. 

thicknesses, to be 
allowed as jour times 
the area. 

659. Ditto, ditto, if framed, 

six times, 

660. Ditto, ditto, if flowing, 

seven times, 

661. Ditto,ditto, if elliptical, 

eight times. 



Labour 
only. 



Fixed. 
B. d. 



Labour 
and Nails. 
s, d. 



669. 



663. 
664. 
665. 
666. 
667. 



668. 
669. 
670. 
671. 

672. 

678. 
674. 
675. 
676. 
677. 

678. 
679. 
680. 
681. 
682. 



Per foot super. 

Deal framed closet 

fronts and grounds, 

finch . 
Ditto, ditto, 1 do. . 
Ditto, ditto, 1\ do. . 
Ditto, ditto, 1^ do. . 
Ditto, ditto, 3 do. . 
Ditto, head circular on 

plan, flat sweep, J 

inch 

Ditto, ditto, 1 do. . 
Ditto, ditto, 11 do. . 
Ditto, ditto, li do. . 
Ditto, ditto, 3 do. . 
Ditto, ditto, \ inch to 

foot, i inch . 
Ditto, ditto, 1 do. . 
Ditto, ditto, IJ do. . 
Ditto, ditto, li do. . 
Ditto, ditto, 2 do. . 
Ditto, semi-circular 

head, i inch . 
Ditto, ditto, 1 do. . 
Ditto, ditto, li do. . 
Ditto, ditto, li do. . 
Ditto, ditto, 2 do. . 
Ditto, to items 663 to 

682 inclusive, if 

mitred, add . 






2* 





3* 
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91. 
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9i 
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0* 


1 
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Hi 
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1* 
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Oi 
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2i 
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1 
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2 10 
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Items. 

683. Skeleton grounds for 

pilasters, 1 inch 

684. Ditto, ditto, do. . 
686. Ditto, ditto, l| do. . 

686. Ditto, ditto, 2 do. - . 

687. If beaded, for each 

edge, add 

688. Deal dwarf doors and 

frames, one panel 
square, 1 inch 

689. Ditto, ditto, IJ do. . 

690. Ditto, ditto, l| do. . 

691. Ditto, bead butt or 

moulded and square, 
1 do. . 

692. Ditto, ditto, IJ do. . 

693. Ditto, ditto, l| do. . 

694. Ditto, bead flush and 

square, 1 do. . 
696. Ditto, ditto, IJ do. . 

696. Ditto, ditto, l| do. . 

697. Ditto,bolection mould- 

ed, 1 do. 

698. Ditto, ditto, do. . 

699. Ditto, ditto, l| do. . 

700. Wainscot dwarf doors 

and frames, one 
panel square, 1 do. . 

701. Ditto, ditto, IJ do. . 

702. Ditto, ditto, l| do. . 

703. Ditto, bead butt or 

moulded, 1 dp. 

704. Ditto, ditto, IJ do. . 
706. Ditto, ditto, l| do. . 

706. Ditto, bead flush 1 do. 

707. Ditto, ditto, IJ do. . 

708. Ditto, ditto, l| do. . 

709. Ditto, three reeded, 1 

do. . . . 

710. Ditto, ditto, IJ do. . 



Labour 
oalj. 
9. d. 


Fixed. 

8. (t. 


2f 
3| 
3| 

^ 


3| 
4j 
4| 
6| 


li 


li 


3i 
3} 
4 


4J 
4| 
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4 
4i. 
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6i 


4i 
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6| 
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4f 
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Ki 


6| 
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6J 
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7J 


8* 
9 


8 ' 
8J. 
8 
8i 



n fti 
u 0* 

9} 

10 
9 
9i 
lOi 


8i 
9 


^ 

io| 



Labour 
and Nails. 



If 



6i 
6| 
6 



6 

6i 

6J 

U 

6| 

7 

6| 

7 

7i 



9I 
io| 

^ 

10^ 
ll| 
10| 
in 
1 

\\\ 

1 o| 
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Items. 



711. Ditto, ditto, IJ do. . 

712. Ditto, bolection mould- 

ed, 1 do. . 

713. Ditto, ditto, 14 do. . 

714. Ditto, ditto, ij do. . 
716. Honduras mahogany 

dwarf doors and 
frames, one panel 
square, 1 do. . 

716. Ditto, ditto, IJ do. . 

717. Ditto, ditto, l| do. . 

718. Ditto, for beads, reeds, 

and moulded, add to 
items 703 to 716 in- 
clusive, respectively . 

719. Spanish mahogany 

dwarf doors and 
frames, one panel 
square/ 1 inch . 

720. Ditto, ditto, IJ do. . 

721. Ditto, ditto, l| do. . 

722. Ditto, for beads, reeds, 

and moulded, add to 
items 703 to 714 in- 
clusive, respectively . 

723. For hung folding, add 

to items 688 to 699 
inclusive, respectively 

724. Ditto, add to items 700 

to 718 inclusive, re- 
spectively 

726. Ditto, add to items 719 
to 722 inclusive, re- 
spectively 

726. Ditto, dwarf doors and 
frames, two panels, 
add to items 688 to 
726 inclusive, respec- 
tively 



Labour 
onlj. 
8. d. 
9J 

9i 

10 

lOJ 



7i 
8 
8J 



1 



10 
lOi 
11 



Si 

Oi 

Oi 

Of 

OJ 



Fixed. 

8, d. 

11 



1 

11: 

1 



8| 

^ 

lOJ 



li 



1 
1 Of 

1 H 



4i 

Oi 

Of 

1 

Of 



Labour 
and Nails. 
«. d, 

1 ^ 

1 OJ 

1 ll 

1 2* 



10 

11 

1 



li 



1 2 
1 3 
1 4 



6i 

Oi 

1 

11 

1 
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Joiner.— Deal Doois. 



Items. 

727. Dwarf doors and 

frames, if circular on 
plan, flat sweep, to 
be increased by one 
half on all the items 
688 to 726 inclusive 

728. Ditto, ditto, J inch to 

foot, two and a half- 



729. Ditto, ditto, more than 
J inch to foot, three 
times 



Laboar 
only. 



Filed. 
I. d. 



Labour 
and Nails. 
S. d. 



AU 
MaterialB. 
«. d. 



Doors in Deal. — Fer foot super. 



780. Skeleton doors, four 

panelled, IJ inch . 

781. Ditto, ditto, IJ do. . 
732. Ditto, ditto. If do. . 
783. Ditto, ditto, 2 do. . 
734. Ditto, flush panel 

square back, 1^ do. . 
786. Ditto, ditto, l| do. . 

736. Ditto, ditto, IJ do. . 

737. Ditto, ditto, 2 do. . 

788. Ditto, flush both sides, 

lido. . 

789. Ditto, ditto, IJ do. . 

740. Ditto, ditto, If do. . 

741. Ditto, ditto, 2 do. . 

742. Ditto, for feather- 

tonguing, add to 
items 780 to 741 in- 
clusive, respectively . 
748. Deal doors, two or 
three panels square, 
1 do. 

744. Ditto, ditto, IJ do. . 
746. Ditto, ditto, l| do. . 






8 





4 





4f 





9 





8 










4| 





10 















6 





11 





^ 












1 








4 





6 







1 


1 





4i 










6| 


1 







6 












1 


3 





H 





ef 





n 


1 


4 















6 









4f 





el 





6J 


1 







6 





7 





8 


1 


6 





6i 





7i 





8i 


1 







Oi 





Of 





1 





li 










8i 










10 





8* 





4 




















4i 
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Items. 



746 
747 
748 
749 



760. 
761. 
762. 
763. 
764. 

766. 
766. 
767. 
768. 
769. 

760. 
761. 
762. 
763. 
764. 

766. 
766. 
767. 
768. 
769. 
770. 



771. 
772. 
773. 
774. 
776. 
776. 

777'. 



Ditto, ditto, 1| do. . 
Ditto, ditto, 2 do. . 
i. Ditto, ditto, 2J do. . 
Ditto, bead butt or 
moulded and square, 
li do. . . . 
Ditto, ditto, IJ do. . 
Ditto, ditto, li do. . 
Ditto, ditto, 2 do. . 
Ditto, ditto, 2J do. . 
Ditto, bead flush and 

square, IJ do. . 
Ditto, ditto, IJ do. . 
Ditto, ditto, l| do. . 
Ditto, ditto, 2 do. . 
Ditto, ditto, 2J do. . 
Deal doors, bead flush 
and bead butt, IJ in. 
Ditto, ditto, IJ do. . 
Ditto, ditto, li do. . 
Ditto, ditto, 2 do. . 
Ditto, ditto, 2J do. . 
Deal doors, four panel 

square, 1 inch. 
Ditto, ditto, li do. . 
ditto, IJ do. . 
ditto, if do. . 
ditto, 2 do. . 
ditto, 2 J do. , 
bead butt, or 
moulded and square, 
1 inch 
Ditto, ditto, li do. . 
ditto, 1^ do. . 
ditto, li do. . 
ditto, 2 do. . 

ditto, 2^ do. . 

Ditto, bead flush and 

square, IJ inch 
Ditto, ditto, IJ do. . 



Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 



Ditto, 
Ditto, 
Ditto, 
Ditto, 



Labour 
only. 
8, d, 

4 







4i 



8| 
4 



4J 




6f 



6 

6r 

6.. 

6i 

6^^ 

8f 

4 

4i 

4 

^ 

4f 




Fixed. 
8. d, 

4i 

6 

6J 




6 




labour 
and NaUs. 
8, d, 
6J 

5| 
6i 



4^^ 

6r 

6^ 

6r 

7 



6i 
7 

7 

7| 
7* 



4f 

6 

6 
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Joiner. — Deal Doors. 



Itenu. 

778. Ditto, ditto, If do. . 

779. Ditto, ditto, 2 do. . 

780. Ditto, ditto, 2J do. . 

781. Ditto, bead flush and 

bead butt, IJ inch . 

782. Ditto, ditto, IJ do. . 

783. Ditto, ditto, IJ do. . 

784. Ditto, ditto, 2 do. . 
786. Ditto, ditto, 2^ do. 

786. Ditto, reed flush and 

square, IJ inch 

787. Ditto, ditto, IJ do. 

788. Ditto, ditto, li do. 

789. Ditto, ditto, 2 do. . 

790. Ditto, ditto, ^ do. . 

791. Ditto, reed flush and 

bead butt, IJ inch . 

792. Ditto, ditto, IJ do. . 
798. Ditto, ditto, IJ do. . 
794. Ditto, ditto, 2 do. . 
796. Ditto, ditto, 2J do. . 

796. Ditto, moulded both 

sides, IJ inch . 

797. Ditto, ditto, IJ do. . 

798. Ditto, ditto, li do. . 

799. Ditto, ditto, 2 do. . 

800. Ditto, ditto, 2^ do. . 

801. Ditto, bead flush both 

sides, 11 inch . 

802. Ditto, ditto, .1 J do. 

803. Ditto, ditto, If do. 

804. Ditto, ditto, 2 do. 
806. Ditto, ditto, 2 J do. . 

806. Ditto, bead butt both 

sides, or moulded and 
bead flush, IJ do. 

807. Ditto, ditto, IJ do. 

808. Ditto, ditto, IJ do. 

809. Ditto, ditto, 2 do. 

810. Ditto, ditto, 2J do. 



Labour 
only, 
8, d. 

6i 

ej 

7 




6i 

6 

6J 

7 

8 



ii- 
6:r 



6i- 
6:- 



7:r 



6J 

7 

7^ 

8 

9 




Labour 
and NaUfl. 
8. d. 
71. 
7| 

9 

7i 

7| 

8| 

8i 

9| 

7i 

8 

8J 
9 

10 

7f 

8| 

8| 

9} 

10} 

6} 

6| 

7} 

7| 

9 

7f 

8i 

8f 

9} 

lo} 



6i 
7} 
7| 
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Items. 

811. Deal doors six panel 

square, IJ inch 

812. Ditto, ditto, li do. 

813. Ditto, ditto, li do. 

814. Ditto, ditto, 2 do. 

815. Ditto, ditto, 2^ do. . 

816. Ditto, bead butt, or 

moulded and square 
1 J inch . 

817. Ditto, ditto, IJ do. 

818. Ditto, ditto, If do. 

819. Ditto, ditto, 2 do. 

820. Ditto, ditto, 2J do. 

821. Ditto, bead flush and 

square, IJ inch 

822. Ditto, ditto, Ij do. 

823. Ditto, ditto, l| do. 

824. Ditto, ditto, 2 do. 

825. Ditto, ditto, 2^ do. . 

826. Ditto, bead flush and 

bead butt, IJ inch . 

827. Ditto, ditto, IJ do. . 

828. Ditto, ditto, if do. 

829. Ditto, ditto, 2 do. 

830. Ditto, ditto, 2J do. 

831. Ditto, reed flush and 

square, IJ inch. 

832. Ditto, ditto, IJ do. 

833. Ditto, ditto. If do. 

834. Ditto, ditto, 2 do. 

835. Ditto, ditto, 2 J do. 

836. Ditto, bead flush, both 

sides, IJ inch 

837. Ditto, ditto, IJ do. 

838. Ditto, ditto. If do. 

839. Ditto, ditto, 2 do. 

840. Ditto, ditto, 2J do. 

841. Ditto, moulded, both 

sides, IJ inch . 

842. Ditto, ditto, IJ do. . 



Labour 
onlj. 
s. d. 




4f 

6i 

6f 

6i 

7J 



6i 

6i 

7 

7i 

9J 




Ffzed. 

8. d. 



6J 

5i 

6 

6i 

6f 



6i 

64 

6f 

7i 

84 



6J 
7J 
8 
8i 
10\ 



7i 
Si 
^ 
lOi 

6i 
6f 



Labour 
and NaUa. 
t. d. 



6i 

6i 

7 

7J 

7| 



6i 

7i 

7f 

8i 

9| 

7^ 

7^ 

8^ 

8i 

8i 

7i 

8J 

9 

9f 

llj 

7i 

8J 

9 

9| 

llj 



8f 
9| 

lOj 

1 

7i 
7f 
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Deal Doors. 



Items. 

843. Ditto, ditto, If do. 

844. Ditto, ditto, 2 do. 
846. Ditto, ditto, 2^ do. 

846. Ditto, moulded and 

bead butt, li inch. . 

847. Ditto, ditto, 1 J do. 

848. Ditto, ditto, if do. 

849. Ditto, ditto, 2 do. 

850. Ditto, ditto, 2J do. 

861. Ditto, moulded and 

bead flush, IJ inch . 

862. Ditto, ditto, IJ do. 

863. Ditto, ditto. If do. 

864. Ditto, ditto, 2 do. 
866. Ditto, ditto, 2J do. 

866. Ditto, reed flush, both 

sides, IJ inch . 

867. Ditto, ditto, Ij do. 

868. Ditto, ditto. If do. . 

869. Ditto, ditto, 2 do! 

860. Ditto, ditto, 2J do. 

861. Ditto, bolection mould- 

ed, hung folding, or 
double margined, add, 
each 

862. Ditto, raised panels, add 

for each side, IJ in. 
and 1^ in. 
868. Ditto, ditto, If in. and 
2 in. 

864. Ditto, ditto, 2J in. 

866. Ditto, feather-tongued 
or cross- tongued, add, 
IJ in. and 1^ in. 

866. Ditto, ditto. If in. and 

2 in. 

867. Ditto, ditto, 2^ do. 

868. Ditto, mitred mould- 

ings, as astragals, &c. 
round panels, foot 
run, 1 J in. and 1 J in. 



Labour 
only. 
8, d, 

6 

6i 

7 

6i 

6f 

7 

7i 

7f 



84 



Of 



Of 



OJ 

Of 
1 



Of 



Fixed. 
8, d, 

7 

74 

8 



83 



91 



1 



1 



Of 



1 



1 



Labour 
and Nails. 

8. d. 

8 
8i 
9 


A 11 
All 

Materials. 
8. d. 

1 7 

1 Si 

1 Hi 


P 

9i 
9i 


1 6 
1 7i 
1 9 
1 lOi 
3 li 


9 
9J 
9* 
9f 
lOJ 


1 i 

1 10^ 

2 04 


9i 
9| 
10 
lOj 
lOi 


1 8J 
1 9} 
1 lOA 

1 lU 


li 


If 


li 


2J 


2 


n Q 
U 

3i 


1 


li 



IJ 
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Itemf. 

869. Ditto, ditto, li in. and 

2 in. 

870. Ditto, ditto, 2J in. 

871. Ditto, circular on plan, 

fl&t sweep, to be al- 
lowed half the price 
additional to each 
item, as above, for 
straight work respec- 
tively. 

873. Ditto, ditto, if more 
than i in. and not 
more than ^ in: to 
foot, the price per 
item, as above, to be 
dotihled, 

873. Ditto, ditto, exceeding 

J in. to foot, the price 
to be multiplied by 
two-and-orhd^. 

874. Ditto, curved heads, if 

circular, to be mea- 
sured as if square 
above the springing 
line, and allowed as if 
three times the actual 
area. 

876. Ditto, Gothic or ellip- 
tical, or other curves, 
ditto, four times. 



Labour 
only, 
8. d, 

1 
li 



FUed. 

8. d. 



u 
l| 



Labour 
andNaili. 
8. d. 

li 
1* 



AU 



2i 
2i 



Wainscot Dooes. — Per foot super. 



876. Two or three panel 

doors, moulded or 
bead flush and square, 
li inch . 

877. Ditto, ditto, 3 do. . 

878. Ditto, ditto, 2J do. 



7i 




10 


9 


1^ 


1 oi 


lOi 




1 3 



3 10 

3 7i 

4 5 
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Joiner. — ^Wainscot Doors. 



Items* 


Labour 
011I7. 


. Fixed. 


Labour 
and NailB. 


AU 
Materials. 


a. d. 




d. 


8, d. 




d. 


879. Ditto, double moulded, 














Ij- inch . 


8f 





10 


llf 


3 


1 


880. Ditto, ditto, 2 ' do. 


lOj 


1 





1 2i 


3 lOJ 


881. Ditto, ditto, 2^ do. 


Hi 


1 


2 


1 4| 


4 


8 


882. Four panel doors. 












moulded or bead butt 














and square, IJ ins. . 


8^ 
9^ 





9 


•0 lOJ 


3 


1 


883. Ditto, ditto, 2 do. 





11 


1 1 


3 lOJ 


884. Ditto, ditto, 2J do. 


11 


1 


1 


1 3^ 


4 


8 


886. Ditto, double moulded. 












1 J ins. . 


9i 





104- 


1 Oi 


3 


4 


886. Ditto, ditto, 2 do. 


lOi 


1 


0* 


1 21 


4 




887. Ditto, ditto, 2^ do. 


1 Oi 


1 


2^ 


1 5i 


4 


11 


888. Six panel doors, mould- 












ed or bead butt and 














square, li ins. 


9 





10 


Hi 


3 


5 


889. Ditto, ditto, 2 do. 


loi 


1 




1 2 


4 




890. Ditto, ditto, 2^ do. 


1 


1 


a 




5 





891. Ditto, double moulded, 














H ins. . 


lOf 





Hi 




3 


8 


892. Ditto, ditto, 2 do. . 


111 


1 




1 3i 


4 




893. Ditto, ditto, 2^ do. 


1 li 


1 




1 6i 


5 


3 


894. Ditto, to items 876 to 














893, inclusive, if hung 














folding, add 


li 





If 


2i 





2i 



Mahogany Dooes. — Per foot super. 



896. Two or three panel 
doors of Honduras, 
moulded and square, 
IJ ins. . 

896. Ditto, ditto, 2 do. 

897. Ditto, ditto, 2^ do. 

898. Four panel doors of 

Honduras, moulded 
and square, 1^ ins. . 

899. Ditto, ditto, 2 do. 

900. Ditto, ditto, 2 J do. . 



1 





1 


2 


1 4J 


1 




1 


H 


1 7 


1 


4 


1 


7 


1 Hi 


1 


1 


1- 


3 


1 6i 


1 




1 




1 9 


1 


6 


1 


9 


2 li 
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Items. 



901. 



910. 



911. 



Ditto, double moulded 
1^ ins. • 

902. Ditto ditto, 2 do. 

903. Ditto ditto, 2J do. 

904. Six panel doors of Hon- 

duras, moulded and 
square, 1^ in. • 

905. Ditto ditto, 2 do.. 

906. Ditto ditto, 2^ do. 

907. Ditto, double moulded 

1 J in. . 

908. Ditto ditto, 2 do. 

909. Ditto ditto, 2J do. 
. Two or three panel 

doors of Spanish ma- 
hogany, moulded and 
square, 1 J in. . 
Ditto ditto, 2 do. 

912. Ditto ditto, 2^ do. 

913. Four panel ditto, IJ in. 

914. Ditto ditto, 2 do. 

915. Ditto ditto, 2J do. 

916. Ditto moulded both 

sides, 1^ in. . . 

917. Ditto ditto, 2 do. 

918. Ditto ditto, 2^ do. 

919. Six panel doors of 

Spanish mahogany, 
moulded and square, 
l|fin. 

920. Ditto ditto, 2 do. 

921. Ditto ditto, 2^ do. 

922. Ditto, moulded both 

sides, 1-^ in. 

923. Ditto ditto, 2 do. 

924. Ditto ditto, 2* do. 

925. Ditto, bead flush both 

sides, 1^ in. . 

926. Ditto ditto, 2 do. 

927. Ditto ditto, 2J do. 



Labour 
only. 

8. (k 


Fixed. 
8, d. 


1 2i 
1 6 
1 7J 


1 5 

J J* 
1 11 


1 5 
1 10 


1 7 

1 9J 

2 1 


1 8i 

1 m 

2 2 


1 11 

I 

2 5 


1 li 

1 3| 
1 3 


1 ? 

1 4I 
1 7| 
1 ll| 


1 4 
1 7 
1 10 


2 l| 


1 9J 

2 0| 


1 8i 

1 111 

2 3J 


1 10 

2 If 


2 Oi 
2 3| 
2 7| 


2 1 
2 3* 
2 6| 


2 ^ 



Labour 
and Naili. 
I. d. 

1 8 

1 llj 

2 4 



1 9^ 

2 2 
2 94 

2 ^ 
2 6 
2 lOJ 




1 10 

2 2 
2 7 


6 4 

7 10 
9 4 


1 IH 

2 4J 

3 Oi 


6 4 

7 10 
9 4 


2 6^ 
2 8i 


6 10 

8 4 

9 10 


2 1^ 


7 4 

8 10 
10 4 



AU 
Materials. 
8. d. 

4 10 

5 10 

6 10 



4 10 

5 10 

6 10 

5 4 

6 4 

7 4 



5 7 

6 10 
8 5 
5 10 

7 4 

8 10 



f3 
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Joiner.— Mahogany Doors. 



Items. 

928. Ditto, framed with 

double margins, IJ 
in. add . 

929. Ditto ditto, 2 do., add . 

930. Ditto ditto, 2^ do., add 

931. Ditto, bolection mould- 

ed, add on items, 910 
to 930 inclusive, re- 
spectively 

932. For three reeds, to 

items for bead flush, 
add. 

933. Ditto, to items 895 to 

932 inclusive, if hung 
folding, add . 

934. For circular on plan and 

for curved heads, mea- 
sure and increase the 
items for wainscot 
and mahogany doors 
(items 876 to 933 in- 
clusive) same as for 
deal, as described in 
items 871 to 875 . 



Labour 
only 
9, d. 




21 
1 
IJ 



Fixed. 
8. d. 




2i 
li 
2 



Labour 
and NailB. 
8. d. 



3J 
3i 

4: 



3 
IJ 
2i 



Outside, or Street Doors. — Per foot super* 

936. Deal doors, two or 
three panels, bottom 
bead flush, square 
back, top quirk 
moulded, 2 in. . ^ 5J 6J 7| 

936. Ditto ditto, 2J do. .0 6 7i 8i 

937. Ditto ditto, 2i do. . 6J 8 

938. Ditto^ four panel ditto, 

2 in. . . .0 6 7 8 

939. Ditto ditto, 2i do. . 6^ 7f 9 
9^tO. Ditto ditto 2^ do. .0 7 8J 10 
941. Ditto, five panel ditto, 

2 in. . . . 6i 7i 
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Outside DooTg. 



Items. 



942. Ditto ditto, 2i do. 
94:3. Ditto ditto, 2| do. 

944. Ditto, six panel ditto 

2 in. 

945. Ditto ditto, 2J do. 

946. Ditto ditto, 2| do. 

947. Ditto, for bead, butt, 

or back moulded, add 

948. Ditto, for bead fluBli,add 

949. Ditto, raised four upper 

panels and back 
square 

950. Ditto ditto, and back 

bead butt 

951. Ditto ditto, and back 

bead flush 

952. Ditto bolection mould- 

ed, to the quirk 
moulded add . 

953. Ditto, double margin, 

add 

954. Ditto, raised mouldings, 

add .... 

955. Ditto, three reeded, 

to bead flush add 

956. > Ditto,if hungfolding,to 

items 935 to 955 inclu- 
sive respectively add 

957. Ditto, if joints feather- 

tongued, ditto, add . 

958. Ditto, reeds and sink- 

ings ploughed, per 
foot run . 

959. Ditto, cables to 4 in. 

girt, per foot run 

960. For circular heads and 

curved on plan, the 
items to be increased 
in same proportion as 
described in items 871 
to 875 inclusive. 



Laboor 
onl/. 
(. d. 
7 
7J 


Fixed. 
a. d. 
8i 
9 


7 
7* 

8^ 


8 
% 


Of 
1 


1 
li 






9 


10 


9J 


lOJ 


0| 
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Joiner.— Sash Doors. 



Sabh Doors. — Per foot super. 



Itemf. 

961. Deal ovolo, two panels 

square, IJ in. . 

962. Ditto ditto, 2 do. 

963. Ditto ditto, 2^ do. 

964. Ditto, bead butt, or 

moulded and square, 
1^ ins. . 

965. Ditto ditto, 2 do. 

966. Ditto ditto, 2J do. 

967. Ditto, bead flush and 

square, 1§ ins. 

968. Ditto ditto, 2 do. 

969. Ditto ditto, 2J do. 

970. Ditto, moulded both 

sides, or moulded and 
bead butt, 1} ins. 

971. Ditto ditto, 2 do. 

972. Ditto ditto, 2J do. 

973. Ditto, moulded and bead 

flush, 1^ ins. • 

974. Ditto ditto, 2 do. 

975. Ditto ditto, 2* do. 

976. Ditto, bead flush and 

bead butt, 1^ ins. 

977. Ditto ditto, 2 do. 

978. Ditto ditto, 2^ do. 

979. Ditto, bead flush both 

sides, 1^ ins. . 

980. Ditto ditto, 2 do. 

981. Ditto ditto, 2J do. 

982. Dilto, for stiles dimi- 

nished, add 

983. Deal sash doors, dimi- 

nished stiles, shutter 
framed bead and flush, 
as six panel, square 
back, 2 ins. 

984. Ditto ditto, 2J do. 
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Items. 

985. 

986. 
987. 

988. 



990. 
991. 

992. 

993. 



994 
995 



997. 
998, 

999 
1000 
1001 



1002 
1003 
1004 



Ditto, moulded or bead 
butt back, 3 ins. . 
Ditto, ditto, ^ do. . 
Ditto, and bead flush 

back, 2 ins. . 
Ditto ditto, 2J do. . 
Ditto,tbree reeds, 2 ins 
Ditto ditto, 2i do. . 
Ditto,bolection mould- 
ed, add . 
Ditto, hollow and 

astragal, add . 
Ditto, double chamfer- 
ed bar, lambs' tongue 
or similar moulding 
up to rebate, on 
ovolo sashes, add . 
Ditto,hung folding,add 
Wainscot sash doors, 
bottom panels mould- 
ed & square, dimin- 
ished stiles, li ins. 
Ditto ditto, 2 do. 
Ditto ditto, 2i do. . 
Ditto, bead flush and 
square, H ins. 
Ditto ditto, 2 do. . 
Ditto ditto, 2J do. . 
. Wainscot astragal 
sash door, shutter 
framed reed flush, or 
6 panel, diminished 
' stiles, moulded or 
bead flush back bot- 
tom panels, IJ ins . 
I. Ditto, ditto, 2 do. . 
Ditto, ditto, 2^ do. . 
Ditto, to items 995 to 
1003, if hung fold- 
ing, add 
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Joiner.— Sash Doors. 



Items* 



1005. 



1006. 



1007. 
1008. 
1009. 

1010. 
1011. 
1012. 



1013, 
1014. 
1016. 



1016. 
1017. 



1018. 
1019. 
1020. 

1021, 



Ditto, to items 995 to 
1004, if with mar- 
ginal lights, add on 
the sash . 

Honduras mahogany 
sash doors, bottom 
panels moulded and 
square, diminished 
stiles, 1 J ins. . 

Ditto ditto, 2 do. . 

Ditto ditto, ^ do. . 

Ditto, bead flush and 
square, IJ ins. 

Ditto ditto, 2 do. . 

Ditto ditto, ^ do. . 

Honduras msJiogany 
sash doors, shutter 
framed, reed flush, 
or six panel, dimin- 
ished stiles moulded 
or bead flush back, 
bottom panels,li in. 

Ditto ditto, 2 do. . 

Ditto ditto, ^ do. . 

Ditto, to items 1006 
to 1014, if hung 
folding, add . 

Ditto, to items 1006 
to 101 6, for marginal 
lights,add on the sash 

Spanish mahogany 
sash doors, bottom 
panels moulded and 
square, diminished 
stiles, IJ ins . 

Ditto ditto, 2 do. . 

Ditto ditto, 2 J do. . 

Ditto, bead flush and 
square, IJ ins. . . 

Ditto ditto, 2 do. . 
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Items. 

1022. 
1023. 



1024. 
1026. 
1026. 



1027. 
1028. 

1029. 
1030. 

1031. 
1032. 



Ditto ditto, ^ do. . 

Spanish mahogany 
sash doors, shutter 
framed, reed flush as 
6 panel, diminished 
stiles, moulded or 
bead flush back, bot- 
tom panels, IJ in. 

Ditto ditto, 2 ' do. . 

Ditto ditto, ^ do. . 

Ditto, to items 1017 
to 1026, if hung 
folding, add . 

Ditto, to items 1017 
to 1026, for mar- 
ginal lights, add on 
the sash . 

Ditto, for circular on 
plan, flat sweep, add 
half to previous 
items, respectively 
as before 

Ditto, for ditto, ^ in. 
to foot, double the 
items as before 

Ditto, for ditto, more 
than J inch to foot, 
two and a half times 
the items as before 

Ditto, for circular 
heads, allow them 
from the springing 
three times the items 
as before 

For Gothic, elliptical, 
or other curves, 
allow /owr timss the 
items as before. 
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CoAOH-HousE AND Ledged Doors, &c. — Per foot Buper. 



Items. 

1033. Deal framed and 

braced, filled in with 

1 in. deal, ploughed, 
tongued,and beaded, 

2 ins. 

1034. Ditto, with IJ in. rails 

and braces framed, 
filled in with 1 inch 
deal, beaded and re- 
bated, 2^ do. . 

1035. Ditto ditto, filled in 

with half planks or 
battens, 2 ins. 

1036. Ditto ditto, 2J ins. . 

1037. Ditto, filled in with 

li ditto, 2^ ins. . 

1038. Deal, 12 panel (m 

pair)gates,bead flush 
and square, 2 in. . 

1039. Ditto ditto, 2^ do. . 

1040. Ditto, 16 panel (in 

pair) gates, bead 
flush and square, 2 
inches . 

1041. Ditto ditto, ^ do. . 

1042. Ditto ditto, 3 do. . 

1043. Ditto, for each panel 

additional, add 

1044. Ditto ditto, bead butt 

back, add 

1045. Ditto ditto, bead flush 

back, add 

1046. Ditto ditto, reed flush 

on item 1045, add . 

1047. Ditto ditto,with wick- 

ets, framed in, to 
items as before, add 
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Items. 

1048. 



1049. 
1050. 
1051. 
1052. 
1053. 
1054. 
1055. 
1066. 
1057. 
1058. 

1059. 
1060. 

1061. 
1062. 
1063. 
1064. 

1065. 

1066. 



1067. 



Deal ledged doors and 

shutters, rough, edges 

shot, f inches . 
Ditto ditto, 1 do. 
Ditto ditto, 1 J do. 
Ditto ditto, 1 J do. 
Ditto ditto, 2 do. . 
Ditto, wrought, f do. . 
Ditto ditto, 1 do. . 
Ditto ditto, IJ do. 
Ditto ditto, l| do. 
Ditto ditto, 2 do. . 
Ditto, matched and 

beaded, f do. . 
Ditto ditto, 1 do. . 
Ditto, ploughed,tongued, 

and beaded, 1 do. 
Ditto ditto, IJ do. 
Ditto (Ktto, l| do. . . 
Ditto ditto, 2 do. . 
Ditto, for bracing to 

previous items, add . 
Ditto ditto, hanging 

folding ditto, add 
Ditto ditto ditto, in 

two heights ditto, 

add ... . 
Ditto ditto, cellar-flaps, 

ditto, add . 



Labour 
only. 



OJ 
Of 



FUed. 
8. d. 



0| 
1 



Laboor 
uidN.il>. 
(. d. 



2f 

3} 

^ 

5 

6i 

3i 

fit 

6| 

3f 

4 

4i 

4f 

6 

7J 

1 

li 

1 

li 



Counters. — Per foot super. 

1068. Deal top, glued and 1 

blocked, 1 inch . .03 04 04*0 8^ 

1069. Ditto ditto, IJ do. . 3J 4^ 4| 10 

1070. Ditto ditto, l| do. . 3| 4} 6 llj 

1071. Ditto, clamps to ditto, 

tongued, per foot rm, 

extra . . .03(0 3^04 06 



Digitized by 



114 



Joiner.— Counters. 



IteniB. 

1072. 
1073. 
1074. 
1075. 



Ditto ditto, morticed, 
ditto. 

Ditto ditto, mitres, 
each . . • . 



flaps, each . 
"Wainscot top glued and 
blocked, 1 inch . 

1076. Ditto ditto, li do. 

1077. Ditto ditto, l| do. 

1078. Ditto, clamps to ditto, 

tongued, per foot rm>, 
extra 

1079. Ditto ditto, morticed, 

ditto .... 

1080. Ditto ditto, mitres, 

each .... 

1081. Ditto, fitting and liang- 

ing flaps, each . 

1082. Ditto, heading joints 

tongued, per foot run . 

1083. Ditto, cut edge circular, 

ditto .... 

1084. Honduras mahogany top 

glued and blocked, 
1 inch 

1085. Ditto ditto, IJ do. 

1086. Ditto ditto, l| do. ^ . 

1087. Ditto, clamps to ditto, 

tongued, per foot rim, 
extra 

1088. Ditto ditto, morticed, 
ditto . . . 

1089. Ditto ditto, mitres, 

each .... 

1090. DittOjfitting and hanging 

flaps, each . 

1091. Ditto, heading joints 

tongued, per foot 
run .... 
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Items. 

1092. Ditto, cut edge circu- 

lar, ditto . 

1093. Spanish mahogany 
top, glued and block- 
ed, 1 inch 

1094. Ditto ditto, li do. . 
1096. Ditto ditto, IJ do. . 

1096. Ditto, clamps to ditto, 

tongued, per foot run, 
extra 

1097. Ditto ditto, morticed, 

ditto 

1098. Ditto ditto, mitres, 

each 

1099. Ditto, fitting and 

hanging flaps, each . 

1100. Ditto, heading joints, 

tongued, per foot run 

1101. Ditto, cut edge cir- 

cular, ditto 

1102. Deal fronts, framed 

square, 1 in. . 

1103. Ditto ditto, li do. . 

1104. Ditto ditto, l| do. . 
1106. Ditto ditto, moulded, 

1 in. 

1106. Ditto ditto, li do. . 

1107. Ditto ditto, l| do. . 

1108. Wainscot fronts, 

framed square, 1 in. 

1109. Ditto ditto, IJ do. . 

1110. Ditto ditto, li do. . 

1111. Ditto ditto, moulded, 

1 in. 

1112. Ditto ditto, IJ do. . 

1113. Ditto ditto, l| do. . 

1114. Honduras mahogany 

fronts, framed square, 
1 in. 

1116. Ditto ditto, IJ do. . 
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Items.. 

1116. 
1117. 

1118. 
1119. 
1120. 



Joiner. — ^Connters, &c. 



Ditto ditto, 1^ do. . . 
Ditto ditto, moulded, 
1 in. 

Ditto ditto, IJ do. . 
Ditto ditto, 1 J do. 
Spanish mahogany 
fronts, framed square, 
Im. 

1121. Ditto ditto, IJ do. . 

1122. Ditto ditto, li do. . 

1123. Ditto ditto, moulded, 

1 in. 

1124. Ditto ditto, 1^ do. . 
1126. Ditto ditto, l| do. . 

1126. Ditto, items 1068 to 

1125, inclusive, if 
circular on plan, flat 
sweep, to be in- 
creased one-half re- 
spectively. 

1127. Ditto, if i in. per foot, 

to he dovhled. 



Labour 
only. 
8, d. 


Fixed. 

8, d. 
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and Nails. 
8, d. 
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Partitions, Wainsooting> &c. — Per foot super. 



1128. Deal hoard and hrace, 

J in panels, 1 in. 

1129. Ditto ditto, Ij do. . 

1130. Ditto, I paaels, 1 J do. 

1131. Ditto, framed square, 

IJ ins. 

1132. Ditto ditto, 1\ do. . 

1133. Ditto ditto, 2 do. • 

1134. Ditto ditto, ^ do. . 

1136. Ditto, moulded, or 

head hutt, and square, 
Ij ins. 

♦1136. Ditto ditto, 1* do. . 

1137. Ditto ditto, 2 do. . 
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Items. 

1138. 
1139. 

1140. 
1141. 
1142. 
1143. 

1144. 
1145. 
1146. 
1147. 

1148. 
1149. 
1150. 
1161. 

1152. 
1153. 
1154. 
1155. 

1156. 
1157. 
1158. 
1159. 

1160. 
1161. 
1162. 
1163. 



1164. 



1165. 
1166. 



Ditto ditto, 2* do. . 

Ditto, bead nubh and 
square, 1 J ins. . 

Ditto ditto, 1 J do. 

Ditto ditto, 2 do. . 

Ditto ditto, 2i do. . 

Ditto, both sides 
noionlded, 1^ ins. 

Ditto ditto, li do. 

Ditto ditto, 2 do. 

Ditto ditto, 2i do. 

Ditto, three reeds flush 
and square, IJ ins. . 

Ditto ditto, 1 J do. 

Ditto dittOi 2 do. 

Ditto ditto, 2J do. 

Ditto, bead flush 
bead butt, 1^ ins. 

Ditto ditto, 1 J do. 

Ditto ditto, 2 do. 

Ditto ditto, 2i do. 

Ditto, bead flush 
moulded, IJ ins. 

Ditto ditto, 1 J do. . 

Ditto ditto, 2 do. 

Ditto ditto, 2i do. 

Ditto, both sides bead 
flush, 1| ins. . 

Ditto ditto, li do. . 

Ditto ditto, 2 do. . 

Ditto ditto, 2J do. 

Ditto, for raised mould- 
ings, on items 1135 
to 1162 inclusive, add 

Deal wainscoting, in- 
cluding skirtings and 
square facing, square 
framed, 1 in. . 

Ditto ditto, IJ do. 

Ditto ditto, l| do. 
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Items. 

1167. Ditto, bead ^ butt or 

moulded, 1 in. • 

1168. Ditto ditto, 1J do. . 

1169. Ditto ditto, l| do. . 

1170. Ditto, bead flush, 1 in. 

1171. Ditto ditto, IJ do. 

1172. Ditto ditto, l| do. 

1173. Ditto, three reeded, 

bead flush, 1 in. 

1174. Ditto ditto, 1} do. . 
1176. Ditto ditto, l| do. . 

1176. Ditto, more than two 

panels high, to items 
1164 to 1175 inclu- 
sive, add . 

1177. Ditto, dwarf ditto, 

framed square, 1 in. . 

1178. Ditto ditto, 1 J do. 

1179. Ditto ditto, l| do. . 

1180. Ditto, bead butt or 

moulded, 1 in. • 

1181. Ditto ditto, IJ do. . 

1182. Ditto ditto, l| do. . 

1183. Ditto, bead flush, 1 in. 

1184. Ditto ditto, IJ do. . 

1185. Ditto ditto, IJ do. . 

1186. Ditto, three' reeded, 

bead flush, 1 in. 

1187. Ditto ditto, IJ do. . 

1188. Ditto ditto, l| do. . 

1189. Ditto, framed, ^ two 

panels high, to items 
1177 to 1188 inclu- 
sive, add . 

1190. Ditto, scribing and 

raking to stairs, add . 

1191. Ditto, raised moulded, 

add . 

1192. Ditto, capping, headed, 

per foot run, add 
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Items. 

1193. 
1194. 



1195. 



1196. 



1197. 
1198. 
1199. 

1200. 
1201. 
1202. 

1203. 
1204. 
1206. 

1206. 
1207. 
1208. 



1209. 
1210. 
1211. 

1212. 
1213. 
1214. 

1216. 



Ditto ditto, moulded, 
per foot run, add 

Ditto, for circular on 
plan, flat sweep, 
items 1128 to 1193 
inclusive, are to be 
increased by one-half 
respectively. 

Ditto, for ditto, if rise 
of J incb per foot, the 
items to be dovbled. 

Deal tongued seat riser, 
and bearers for water 
closets, 1 in. . 

Ditto ditto, li do. 

Ditto ditto, 1 J do. 

Wainscot, ditto ditto, 
1 in. 

Ditto ditto, IJ do. 
Ditto ditto, l| do. 
Honduras mahogany, 

ditto, 1 in. 
Ditto ditto, IJ do. 
Ditto ditto, l| do. 
Spanish ditto ditto, 

1 in. 

Ditto ditto, IJ do. 

Ditto ditto, 1 J do. 

Deal framed and beaded 
top with flap, mortice- 
damped, 1 in. . 

Ditto ditto, li do. 

Ditto ditto, 1 J do. 

Wainscot ditto, ditto, 
1 in. 

Ditto ditto, \\ do. 
Ditto ditto, l| do. . 
Honduras mahogany, 

ditto, 1 in. 
Ditto ditto, 1\ do. 



Labour 
only. 
8. d. 

Of 



6i 

6i 

6i 

6i 

6i 

6| 




Fixed. 
*. d. 

1 



6t 

6f 

11 

6f 

7i 

8 

7f 

8J 

9 

1< 

11: 

1 Oi 




7J 

8 

8f 

6 8i 

1 9 



Labour 
and I7aUt. 
(. d. 

li 



7i 
8} 
9i 

8 
9 
10 

9 
10 

11 

\ t 

1 2i 



1 9i 
1 10 

1 loi 
lof 

9i 

1 lOi 
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Joiner. — ^Wainscoting^ &c. 



Items. 

1216. Ditto ditto, IJ dp. . 

1217. Spanish ditto, ditto, 

1 in. 

1218. Ditto ditto, IJ do. 

1219. Ditto ditto, l| do. . 

1220. Honduras mahogany, 

square skirting, ^ in. . 

1221. Ditto ditto, J do. 

1222. Ditto moulded, ditto, 

ido. . . . 

1223. Ditto ditto, j do. 
1224:. Spanish ditto, square 

ditto, ^ do. 

1225. Ditto ditto, | do. 

1226. Ditto moulded, ditto, 

J do. 

1227. Ditto ditto, f do.. 

1228. Nosings rounded, per 
foot run . 

1229. Ditto moulded, per 
foot run . 

1230. Mortice clamp mitres, 

each 

1231. Cutting holes in deal, 

edch . . • 

1232. Ditto ditto wainscot, 

each . 

1233. Ditto, Honduras ma- 

hogany, each . 

1234. Ditto Spanish, ditto, 

each 

1235. Ditto for handle, in- 

cluding beads . 



Labour 
onlj. 

8i 


Fixed. 

9i 


Labour 
and Nails. 

li 


9f 
lOi 

io| 


llj 

1 
1 Of 


1 OJ 
1 Oj 
1 2i 


2 
2| 


3 
^ 


I % 


3 
3| 


4 
4i 


4| 
5i 


2i 


3i 
4* 


4 
5 


4 

.41 


5 
5i 


fi§ 
6i 




2 


2i 


2i 


3i 


4 


6 


7 


8 


8 


8 


9 


9i 


9i 


lOJ 


10 


10 


OllJ 


11 


11 


1 1 


1 1 


1 3 


1 6 



Wainscot and Mahogany — in thicknesies. — Per foot super, 

1236. Wainscot, rough, no 

labour, J inch . 

1237. Ditto ditto, J do. 

1238. Ditto ditto, 1 do. 
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1239. Ditto ditto, li do. . 

1240. Ditto ditto, l| do. . 

1241. Ditto ditto, 2 do. . 

1242. Honduras mahogany, 

rongh, no labour, J 
iuch . 

1243. Ditto ditto, f do. 

1244. Ditto ditto, 1 do. 

1245. Ditto ditto, IJ do. 

1246. Ditto ditto, l| do. 

1247. Ditto ditto, 2 do. 

1248. Spanish mahogany, 
. rough, no labour, J 

inch . 

1249. Ditto ditto, f do. 

1250. Ditto ditto, 1 do. 

1251. Ditto ditto, IJ do. 

1252. Ditto ditto, l| do. 

1253. Ditto ditto, 2 do. 

1254. Wainscot wrought, one 

side, J inch 

1255. Ditto ditto, f do. 

1256. Ditto ditto, 1 do. 

1257. Ditto ditto, Ij do. 

1258. Ditto ditto, 1 J do. 

1259. Ditto ditto, 2 do. 

1260. Honduras mahogany, 

wrought one side, ^ 
inch 

1261. Ditto ditto, f do. ' . 

1262. Ditto ditto, 1 do. 

1263. Ditto ditto, li do. . 

1264. Ditto ditto, l| do. . 

1265. Ditto ditto, 2 do. 

1266. Spanish mahogany, 

wrought one side, J 
inch. 

1267. Ditto ditto, f do. 

1268. Ditto ditto, 1 do. 

1269. Ditto ditto, IJ do. . 



Labour 
onlj. 



oj 

1| 

2 

21 

2J 

2| 





Fixed. 






Labour 






Materials. 


8, 


d. 


8. d. 






1 6i 






1 10 






2 2 






9 






1 1 






1 5 






1 9 






2 1 






2 5 






1 5 






2 1 






2 9 






3 






4 1 






4 10 





4 


lOJ 







1 2i 







1 6 





4^ 


I 9| 





5 







6 


2 9 





H 


1 





1 4J 







1 9 





5 


2 li 





5i 


2 6 







8" 3 







1 10 







2 6 







3~ 3 







4 
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Joiner. — ^Waiascot^ 



Items. 

1270. Ditto ditto, IJ do. . 

1271. Ditto ditto, 2 do. . 

1272. Wainscot mahogany, 

glued and blocked, 
I in. 

1273. Ditto ditto, f do. ' . 

1274. Ditto ditto, 1 do. . 

1275. Ditto ditto, Ij do. . 

1276. Ditto ditto, l| do. . 

1277. Ditto ditto, 2 do. . 

1278. Honduras mahogany, 

glued and blocked, 
i in. 

1279. .Ditto ditto, | do. . 

1280. Ditto ditto, 1 do. . 

1281. Ditto ditto, 1 J do. 

1282. Ditto ditto, IJ do. . 

1283. Ditto ditto, 2 do. 
1284:. Spanish mahogany, 

glued and blocked, 
i in. . . . 

1285. Ditto ditto, i do. . 

1286. Ditto ditto, 1 do. 

1287. Ditto ditto, IJ do. . 

1288. Ditto ditto, l| do. 

1289. Ditto ditto, 2 do. 

1290. Wain8Cot,wroughtboth 

sides, -i- in. 

1291. Ditto ditto, i do. . 

1292. Ditto ditto, 1 do. . 

1293. Ditto ditto, IJ do. . 

1294. Ditto ditto, l| do. . 

1295. Ditto ditto, 2 do. . 

1296. Honduras mahogany, 

wrought both sides^ 
|- in. 

1297. Ditto ditto, i do. 

1298. Ditto ditto, 1 do. 

1299. Ditto ditto, IJ do. 

1300. Ditto ditto, ll do. . 



Lftboor 
only. 
« d. 

3i 

3i 






^ 







Labow 

t. d. 

6f 
7| 



6 

61 

6i 

^ 







6 



3J 
^ 

■ 







4 
4 












5f 
6 

6i 



5i 

6^ 

6i 

64 









8" 



5 
6 

6i 



5i 



6 

6i 
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Items. 

1301. 
1302. 

1303. 
1304. 
1305. 
1306. 
1307. 
1308. 



1309. 
1310. 
1311. 
1312. 

1313. 
1314. 
1316. 
1316. 

1317. 
1318. 
1319. 
1320. 



1321. 
1322. 
1323. 
1324. 
1325. 
1326. 

1327. 
1328. 
1329. 
1330. 
1331. 



Ditto ditto, 2 do. 
Spanish ditto wrought 

both sides, J in. 
Ditto ditto, I do. , 
Ditto ditto, 1 do. 
Ditto ditto, li do. 
Ditto ditto, l| do. 
Ditto ditto, 2 do. 
Wainscot, wrought both 

sides and framed, 

1 in. 
Ditto 
Ditto 
Ditto 



ditto, IJ do. . 
ditto, l| do. . 
ditto, 2 do. . 
Honduras mahogany 
ditto, 1 in. 

Ditto ditto, IJ ins. . 
Ditto ditto, if do. • 
Ditto ditto, 2 do. . 
Spanish mahogany 
ditto, 1 in. 
Ditto ditto, Ij ins. . 
Ditto ditto, l\ do. . 
Ditto ditto, 2 do. . 
Wainscot, wrought 
both sides, and dove- 
tailed, J in. 
Ditto ditto, fdo. . 
ditto, 1 do. . 
ditto, li do. . 
ditto, l| do. . 
ditto, 2 do. . 
Honduras mahogany 
ditto, i in. 

Ditto ditto, f do. . 
ditto, 1 do. . 
ditto, Ij do. . 
ditto, 1^ do. . 
ditto, 2 do. . 



Ditto 
Ditto 
Ditto 
Ditto 



Ditto 
Ditto 
Ditto 
Ditto 



Labour 
onlj. 
<• d, 

4i 

3f 

4} 

4i 

5i 

5| 

6l 



5 

5i 

6 

6| 




4J 
5i 



6 
6| 

7-: 



Fixed. 
8. d. 

5i 




6 

^ 



7 
7i 

6i 

7* 



8i 




9i 
lOJ 



5* 

6i 

7 

^ 

5 

6 

7 

8 

9} 

lOJ 



Labour 
and Nails. 
8, d. 

7 



6i 

7i 



8f 
9| 



8 

8i 

" 




9 

9| 



^ 

9 
3| 
11 

lOJ 
11 

Hi 

1 oj 



All 
Materials. 
8, d. 
3 5 

2 2 

2 11 

3 8 

4 5 

5 2 

6 8 



2 

2 4J 

2 9 

3 6 

2 2 

2 7J 

3 

3 10 

4 

4 9J 

5 7 
7 2 



1. 2 
1 6i 

1 11 

2 3J 

2 8 

3 6 

1 
1 

2 
2 
3 

3 10 
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Joiner.— Wainscot, 



Items. 

1B82. Spanish mahogany 
ditto, ^ in. 

1333. Ditto ditto, | do. . 

1334. Ditto ditto, 1 do. . 

1335. Ditto ditto, I J do. . 

1336. Ditto ditto, l\ do. . 

1337. Ditto ditto, 2 do. . 

1338. Wainscot, in drawers 

under 2 in., per foot 
super, J in. 

1339. Ditto ditto, | do. . 

1340. Ditto ditto, 1 do. . 

1341. Ditto ditto, IJ do. . 
1842. Honduras mahogany 

in ditto, i in. . 

1343. Ditto ditto,' J do. . 

1344. Ditto ditto, 1 do. . 
1346. Ditto ditto, IJ do. . 

1346. Spanish m<Jiogany 

ditto, i in, 

1347. Ditto ditto, f do. . 

1348. Ditto ditto, 1 do. . 

1349. Ditto ditto, lido. . 

1350. Wainscot, in- drawers, 

under one foot iuper 
. . Jin. 

1351. Ditto ditto, J do. . 

1352. Ditto ditto, 1 do. . 

1353. Honduras mahogany 

ditto, J in. 

1354. Ditto ditto, J }n. . 

1355. Ditto ditto, 1 do. . 

1356. Spanish mahogany 

ditto, J in. 
1367. Ditto ditto, J do. . 

1358. Ditto ditto, 1 do. . 

1359. For tonguing, to items 

1264 to 1358, add, 
i & I in. . . 



Labour 
onlj. 
t, d. 


Fixed. 
«. d. 


Labour 
t. d. 


AU 
Uaterialt. 
«. d. 


6J 
7 
7i 

^ 

io| 


7i 
8 
8f 
9} 
lOi 

n| 


9i- 
lOJ 

Ui 

1 1 

1 ^ 
1 i 


2 6 

3 3i 

4 1 
4: lOJ 

5 8 
7 3 


5J 
6 
6f 

U <^ 


6i 
7 
7f 



8 
8} 
9J 

A 1 aT 

lOJ 


1 3J 

1 8 

2 Oi 
2 


6 
6* 
71 
8 


7 
7J 
8i 
9 


8* 
9} 
10 
11 


1 6 

1 11 

2 4t 
2 9 


7i 
7| 
8| 

A Ql 


A 1 Ai 


101 

io| 

1 OJ 


2 8 

3 6 

4 2 
4 11 


6i 
U 0* 
7} 


7i 

8j 


9 
9i 

io| 


1 5 

1 H 

2 2 


71 
7| 
8 


9* 


10 

11 

1 


1 8 

2 2 
2 8 


9* 


9i 
9| 

io| 


11 

IS 


2 9 

3 11 
5 1 


0} 


Of 


1 


li 
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Items. 

1360. Ditto, ditto, add, 1 and 

1^ do. . 

1361. Ditto ditto, add, IJ 

and 2 ins. 

1362. For beading, to items 

1254: to 1358, add, 
^ and I in. 

1363. Ditto ditto, add, 1 and 

1^ in. . 

1364. Ditto ditto, add, IJ 

and 2 do. 

1365. Wainscot flaps, fitted 

and bung, extra, 1 in. 

1366. Ditto ditto, IJ do. . 

1367. Ditto ditto, IJ do. . 

1368. Honduras mahogany 

ditto, extraf 1 in. 

1369. Ditto ditto, IJ do. . 

1370. Ditto ditto, l| do. . 

1371. Spanish mahogany 

ditto, eoctra, 1 in. 

1372. Ditto ditto, 11 do. . 

1373. Ditto ditto, IJ do. . 

1374. Tongued beading 
joints, j^er foot run, 
1 in. 

1375. Ditto ditto, 1 J do. . 

1376. Ditto ditto, l| do. . 

1377. Ditto ditto, 2 do. . 

1378. Mortice-clamped ends, 
per foot run, 1 in. . 

1379. Ditto ditto, IJ in. . 

1380. "bitto ditto, l} do. . 

1381. Ditto ditto, 2 do. . 

1382. Ditto mitres,, each, 1 

inch 

1383. Ditto ditto, each, IJ 

inch 

1384. Ditto ditto, IJ do. . 

1385. Ditto ditto,. 2 do. . 



Labour 
only. 



t. 


d. 


8, 


d. 





Of 





1 





1 








OJ 

oi 

Of 

1 

li 

l| 





5 



6 
7 
8 



Hied. 



oj 

Of 

1 

li 

IJ 

If 

1* 

If 

2 




4i 

5§ 

5* 

6 

6f 

8 

6i 




Labonr 
uid Nails. 
t. d. 

li 

li 

Of 




If 

2 

3i 

2 

2i 

2J 



4 

4i 

5 

6 

7 
7* 
8* 
10 

7 

8 
9 
10 



AU 
MftterUla. 

*. d. 

li 

2 

1 

IJ 

2 

2J 

3 

2* 

2| 

3j 

2f 

3 

3i 



5 

el 

7i 

8* 
9 
10 

Hi 



9* 
10} 

Hi 
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126 Joiner.— Sawing^ &c. 

Sawing, Planing, &c. 

IteniB. 

1386. Sawing fir, not less than 12 inches diameter, fonr 

cuts, per load 

1387. Ditto ditto, for each cut beyond four, add . 

1388. Ditto ditto, at per 100 feet svper 

1389. Ditto ditto, die square, two cuts 

1390. Ditto ditto, for each cut beyond two, add . 

1391. Ditto ditto, all scantlings, six inches and under, 

per foot run 

1392. Ditto ditto, above six inches, per foot run . 

1393. Ditto, oak and old fir, all ^scantlings six. inches 

and under, per foot run . .... 

1394. Ditto ditto, above six inches, per foot run . 

Per dozen cuts. 



1395. 6 feet long 

1396. 8 ditto 

1397. 10 ditto 
1398.12 ditto 

1399. 14 ditto 

1400. 16 ditto 
1401.18 ditto 
1402. 20 ditto 
1403.21 ditto ^ 

1404. Battens, tailed out, jper dozen cuti 

1405. Deals or planks ditto ditto 

1406. Pantile laths, ditto ditto 

1407. Oak wedges, per pair 

1408. Fir ditto ditto 

Maohinebt Sawing. — Per dozen cuts. 









Swede 






Hat 


Battens. 


Deals. 


Deals. 


Planks. 


Cuts. 


1 9 


2 









2 


6 


9 


2 


2 


6 






3 


3 


1 


2 3 


3 


0' 


3 


6 


3 


9 


1 4 


2 6 


3 


6 


4 





4 


4 


1 4 


2 9 


4 





4 


9 


5 





1 6 


3 4 


4 


8 






5 


9 


1 6 


4 


5 


4 






6 


6 


1 8 


4 4 


6 









7 


6 


1 8 


4 6 

















1409. 6 feet long . 


Battma. 


Deala. 


Planlu. 


Flat Cuts. 


1 4 


1 6 


2 2 


9 


1410. 8 ditto 


1 8 


2 


2 6 


1 


1411. 10 ditto 


2 


2 4 


3 


1 4 


1412. 12 ditto 


2 3 


a 9 


3 6 


1 4 


1413. 14 ditto 


2 6 


3 4 


4 3 


1 6 


1414. 16 ditto 


2 10 


3 10 


5 


1 6 


1415.18 ditto 


3 3 


4 4 


6 6 


1 8 


1416.20 ditto ^ 


3 9 


4 10 


6 3 


1 8 


1417.21 ditto 


4 


6 1 


6 8 


1 9 
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Joiner's Prices for Day Work. 

IteiDB. 

1418. Sawing (by machinery) yellow pine timber into 
boards, per 100 feet super . . 

1419. Ditto ditto, fir ditto ditto 

1420. Ditto ditto, elm ditto ditto 

1421. Ditto ditto, lime, sycamore, chesnut, &;c.y ditto . 

1422. Ditto ditto, ash, American birch, (fee, (fee, ditto . 

1423. Ditto ditto, cedar, ditto ditto .... 

1424. Ditto ditto, oak, ditto ditto .... 

1425. Ditto ditto, mahogany, ditto ditto 



127 
d. 

6 


3 
6 
9 
6 




Wrought to width and thickness. 



1426. 10 feet long 
1427. 12 ditto 



1428. 14 
1429. 16 
1430. 18 

1431. 20 

1432. 21 



ditto 
ditto 
ditto 
ditto 
ditto 



Batteni. 




PUrnk*. 





2 





2i 


3 





2* 







Si 





2f 





? 


3* 





3 







5 





? 





f 


Bi 












6 





n 







6i 



WrougJU, grooved, cmd feathered. 



1433. 10 feet long 
1434. 12 ditto 



1435. 14 

1436. 16 

1437. 18 

1438. 20 

1439. 21 



ditto 
ditto 
ditto 
ditto 
ditto 








H 


1 


4 










H 





H 










!* 






























5i 















64 





7 










6t 





^ 






4i 
5i 



^ 

7$ 



Fob Notes and Mehobakda, bbb Appendix. 



PRICES FOR DAY WORK. 

1440. Carpenter or joiner, per day of 10 working honrs 6 

1441. Ditto ditto, per honr 7^ 

1442. Sweden and Norway timber, per foot cube . .28 

1443. Dantzic and Riga . . . >i . .30 

1444. Quebec pine . . . - » .29 
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Items. 



Carpenter and Joiner. 



1445. Yellow pine 

1446. Elm . 

1447. Beech . 

1448. Ash . 

1449. Oak, American 

1450. Ditto, English 

1451. Teak, Moulmein 

1452. Ditto, African 

1453. Sycamore . 

1454. Birch . 

1455. Ditto, Honduras 

1456. Mahogany, Cuba 

1457. Ditto, Spanish 



jper foot cube 



For 2s. 3d. add one eighth ^ 
For 2s. 4d. add one sixth 
For 2s. 6d. add one fifth 
For 2s. 8d. add one third 
For 3s. Od. add one half 



8. d. 

2 6 
2 10 

2 10 

3 10 

4 6 
7 



. 7 
. 5 
. 4 
. 4 
. 10 
. 15 
. 19 



1458. Fir or other timber in scantlings, according to the 
following table, which shows the price, in pence, 
per foot run, at a datum price of two shillings 
jper/oot cvhe. The addition, according to the price, 
may be readily calculated thus :— 



■to the price given in the table. 
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^ rHi-li-lrHrHrHiHrHrHrHO««« 

" ^ rHrHrHrHrHrHrHrHrHiHrH«C« 

tH ^ rHiHrHrHiHrHrHrHrHrHiHOi 
_ r^MH* esH<HO^H«r^* eoH<^H»H^ ccH^HnHpH^ 

0& ^C0C0^JOC0C0t*a00a0iOrHC?C«C0'^>O>OC0i> 



^ ^C0C0'^>0»0C01:*Q0000iOOrH<M0«C0'^V5OC0 

«HHb5 eoNHoi «H<He5 55kM« ecHtr^ wHHci eol^Hcq 
g ^r^r-ir^^r-i^r ^r-i 

H8^ « CO CO ^ iO JO CD l>. l>. 00 00 O O i-i <M CO CO 

Q fc*^ i-ii-lrHrHrHrHi-irH 

O I> C« CO*CO '^'^JOCOCOt*t*00000500rHrH<MCOCO 

^ iHrHiHiHrHrHiH 

□ H?* ,^OiOiCO'*#^JO»OCOCOt*t*OOaOOiOaOrHrHC^<M 

tCflO^ iHrHrHrHrH 

rjo^ rfs^ He^ Hei HS He« Hcq r^M r^M Heq 

55 <£) .<MClCOCO'^'^>OJOCOCOt*t*000005a500rHrH 

r^©|c5|»JU ^<JloO|«Jli f^O0|»Jti ^*II»-4s»^i^ r^O^ r^JlcO|v|l» ^i|IOCH* 
M Hoi ^G^OiC^COCO^'^iOiOCOCOt^t^QOOOOiOSOOO 
S >0 ^ rH rH 
» 



^ '«rH<MC?COOOCO'«*'^>0>OCOC001:*J>OOQ0000505 
•«r-IC«C«C?COCOCO^'^»OiO»OCOCOCOjL^t-00 00 00 

^r*5iojH< r+qwhH He»ccH< r««H< Ho^eoHi H(M«H< Heq«H< 

^ tH tH « « CO CO CO ^ >0 O CO CO CO 1> t- Jt* 

Hp •«i-liHrHOl«<MC0C000'«*'«*'<*'^»OV5»OCOCOCO 



^THTHrHrHOiOiC«C«COCOCOCOTH'^'^'rj<>0>0»fi>>0 
Heq "^S rH rH rH rH rH tH C« 0« « CO CO CO CO CO ^ ^ »0 



CO 



^ "^S O r-» rH rH rH rH rH«OlC««C«0«C0C0C0C0C0C0^ 

C% _ 

•floqoui 01 c?co w'-^ >o CO o^t* QO ao'oa m'Ih 
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Carpenter and Joiner. 



^^SOiHCOCOOMSO&OOOCO 
"•irHiHiHiHOJOJiHCO^iO 


eo^t*QOO&OOxJ<iOO 
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f rH rH pq 
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^•XS © ^ ^ ^CO Oo'rH 3?* 
rH 

•;C«ClC0OOrHC^p 
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P 


O x|« 00 « ^>0 00 Ih* 
..•««OiOOrHrHO 


S. rH 
•oOOOOOOOOOrH 


•SrHiHOiOOrHrHO 


ItemB. 

1469. Fir and pine 

1460. Beech or ebn . 

1461. Ash . 

1462. Oak, American . 

1463. Ditto, EngUsh . 

1464. Teak, Mouhnein 
1466. Ditto, African . 

1466. Mahogany, Honduras 

1467. Ditto, Cuba . 

1468. Ditto, Spanish . 


1469. Deals, 12 feet, each . 

1470. Ditto, 14 „ each . 

1471. Ditto, 16 „ each . 

1472. Ditto, per foot run 

1473. Ditto, per foot super, . 

1474. Battens, 12 feet, ea^h 
1476. Ditto, 14 „ each 
1476. Ditto, per foot run . 
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IRONMONGER'S PRICES. 



Nails and BcBJEws^Naih, ibe,, per tJumand. 



inch long 

ditto 

ditto 

ditto 
: ditto 
I ditto 

ditto 

ditto 
' ditto 

ditto 

ditto 

ditto 



13. Twopenny 

14. Threepenny 

15. Fonrpenny 

16. Sixpenny 

17. Eightpenny 

18. Tenpenny 

19. Twentypenny 



20. 2 inch . 

21. 2i ditto . 

22. 2| ditto . 
28. 2i ditto . 
24.3 ditto. 



25. Flat point, per cwt, 3} inches 

26. Ditto ditto 4 do. 

27. Ditto ditto do. 

28. Ditto ditto 5 do. 

29. Spikes, per cwt . 

30. Cast lath-nails, ditto . 

81. Cut, ditto ditto . 

82. Spikes, per dozen, 4 inches . 
33. Ditto ditto, 5 do. 







\yuir joimiBj 






6 


4 






8 




... 




10 


o'"5 


... 




... 


6 


10 






7 


1 






8 


1 2 






10 


1 7 








2 








2 4 








2 10 








3 9 








4 6 




Pine 




Flae 




Oloutf. 


ClMp. 


Clasp. 


1 4 


1 6 






1 7 


1 9 


0"9 


l'"9 


2 


2 


1 


2 


2 10 


2 9 


1 4 


2 9 


4 6 


3 3 


2 


3 3 






2 3 


4 3 






3 6 


6 3 



Cnt noariog Wrought Flooring 
Bnds. Brads. 

.20 



2 
3 
8 
4 



3 

3 3 

3 6 

4 9 

5 9 

26 

26 6 

26 

24 6 

22 6 

17 6 

26 6 

6 

7 
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Ironmonger. — 



Items. - 

34:. Spikes, per dozen, 6 inches 

35. Ditto ditto, 7 do. 

36. Wall-hooks and holdfasts, per fl). 

37. Ditto ditto, eacA. 



f inch, per hundred 
1 ditto ditto 



38 

39, 

40. IJ ditto ditto 

41. Ij^ ditto ditto 

42. 2 ditto ditto . 

43. 2J ditto ditto . 

44. 3 ditto ditto . 




57. 3 

58. 4 

59. 5 

60. 6 

61. 7 

62. 8 

63. 9 
64.10 
65.12 
66. 14 



Bm-headed 
Nails. 

. 1 

. 1 4 

. 1 8 

. 2 

. 2 6 

. 8 6 

. 4 6 



9 

1 3 
6i 
l| 



GalnniMd 
«. d. 



1 

5 
9i 



2 2 

2 8 

3 9 

4 10 



Screws. — Per dozen. 



Iron. 


GUt-headed 


Bn 


us. 


li 


3 





4 


2 


4 





5 


3 


6 





6 


4 


8 





7 


5 


10 





8 


6 


1 





9 


8 


1 4 


1 





10 


1 8 


1 


6 


1 


2 






1 4 


2 8 






1 10 


3 8 






2 6 


5 







Bolts — toith Screws complete — each. 



inch . 
ditto, 
ditto . 
ditto, 
ditto . 
ditto, 
ditto, 
ditto • 
ditto . 
ditto. 



Spring 
Plate. 

^ 

6 
7i 
9 

lOi 

1 0. 
1 2 
1 4 



Bough 
Bod. 


Bright 
Bod. 


5 


6 


6* 


7i 


8 


9 


9^ 


10| 


11 


I 




1 2 




1 4 




1 6 



Shutter 
BolU 
and Rings. 



10 
11 




2 
4 

10 
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Brass Flush Bolts. 



138 



Items. 




• inoii. 


% men* 


1 inch. 


fi7 2i inches 


4 


5 


6 


7 


fift 3 ditto 


5 


6 


8 


9 


fi9 4 ditto 


6| 


8 


10 


1 


70. 5 ditto 


8 


10 


1 


1 3 


7l 6 ditto 


9i 


1 


1 3 


1 6 


72 7 ditto 


11 


1 2 


1 6 


1 9 


73. 8 ditto 


1 Oi 


1 4 


1 8 


2 


74. 9 ditto 


1 2 


1 6 


1 10 


2 3 


75.10 ditto 


1 4 


1 8 


2 


2 6 


76.12 ditto 


1 8 


2 


2 3 


3 


77.16 ditto 


2 


2 6 


3 


3 10 


78.18 ditto 


2 4 


3 


3 9 


4 8 


79.21 ditto 


2 9 


3 6 


4 6 


5 6 


80.24 ditto 


3 2 


4 


6 3 


6 4 



Hinges. — Per pair, including Screwi complete. 
Butts and Back Flaps. 



81. 1 inch 

82. li ditto 

83. l| ditto 

84. 2 ditto 

85. 2} ditto 

86.3 ditto 
87. ^ ditto 

88.4 ditto 

89. 4| ditto 

90. 5 ditto 

91. 5J ditto 
92.6 ditto 

93. 4 inches ' 

94. 5 ditto 

95. 6 ditto 

7 ditto 

8 ditto 

9 ditto 
99. 10 ditto 
100. 11 4itto 



96. 
97 
98. 



Cast Iron. 


Wronght 
Iron. 


Bran. 


2 


3 


6 


3 


4 


8 


4 


6i 


9 


6 


7 


1 


6 


Q 8i 


1 5 


8 


11 


2 


10 


1 2 


2 8 


1 


1 8 


3 5 


1 8 


2 3 


4 3 


1 8 


2 10 


5 2 


2 3 


3 8 


6 2 


3 


4 9 


7 3 


Hhingei. 


H L 

]llll{U. 


ClOM 

gtrnsta. 


7 


8 




9 


10 




11 


1 




1 1 


1 2 




1 3 


1 4 


0""7 


1 5 


1 6 


8 


1 7 


1 8 


9 


1 9 


1 10 


11 
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Ironmonger. — 







H L 


OroBS 


Items. 


H hinges. 




Ghunets. 




5. d. 


*, d. 


«. <i. 




1 10 


1 11 


1 




1 11 


2 


1 1 




2 2 


2 3 


1 4 




2 6 


2 6 


1 8 




2 9 


2 11 


2 2 



Biling Skew Bnttf. 
Iron. Bra«. 
<. «. d. 

17 9 6 



Inehee- 

3 x2J 
3Jx3 

3 15 6 
3 8 19 5 x4" 



106. 3 ins. 

107. 3^ do. 1 11 12 4 

108.4 do. 2 5 13 6 
109. 4J do. 

110.5 do. 



Prcjeoting Bran Botts. 



«. d, 8. d^ 

2 8 3 x4 5 4 

4 6 3Jx4i 6 4 

6 8 4 x5 8 4 

7 4ix5J 10 9 
9 2 5 x6 14 6 



111. Parliament bingeB^ 3 inches 

112. Ditto ditto, 3^ ditto . 

113. Ditto ditto, 4 ditto . 

114. Ditto ditto, 4J ditto . 

115. Ditto ditto, 5 ditto . 

116. Patent hinges for 1^ inch shutters 

117. Ditto ditto for 2 inch ditto . 

118. Ditto ditto for 4J inch reveal 

119. Patent swing centres to open both 

ways, for 1^ inch doors 

120. Ditto ditto for 2 inch ditto . 

121. Ditto ditto for 2^ inch ditto . 

122. Patent spherical hinges, 2 inches 

123. Ditto ditto, 2J ditto 

124. Ditto ditto, 3 ditto 

125. Ditto ditto, ^ ditto 

126. Ditto ditto, 4 ditto 

127. Ditto ditto, 4J ditto 

128. Ditto ditto, 6 ditto 

129. Ditto ditto, 5J ditto 

130. Ditto ditto, 6 ditto 

131. Spring hinges, light, for IJ inch 

doors . ... 





Wrought. 


1. d. 


8. d. 


1 2 


1 6 


1 4 


1 9 


1 6 


2 


1 9 


2 4 


2 


2 8 




2 3 




2 6 




3 6 




26 




30 




35 


Cwtlroii. 


Bnws. 


1 4 


5 6 


1 8 


7 


2 


8 6 


2 4 


10 


2 8 


12 


3 


14 


3 4 


16 6 


3 8 


19 


4 


22 


4 


9 6 
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Hinges^ ftc. 
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Itemf. 






Iron. 


Bran. 










<. d. 


8. d. 




132. Ditto ditto, for 2 


inch ditto 




A. A 


10 6 




133. Ditto ditto, for 2^ inch ditto 




5 


11 6 




134. Ditto ditto, strong, for li inch 








doors 


... 




6 *6 


XL O 




135. Ditto ditto, for 2 


inch ditto . 




7 


to a. 




136. Ditto ditto, for 2J inch ditto . 


• 


7 6 








Patent Gate Hinges, 










ft. 


in. 






d. 


137. Strong hinges 


. 1 


6 . 




. 8 


3 


138. Ditto ditto . 


. 2 


. 




. 11 





139. Ditto ditto . 


. 2 


3 . 




. 12 


3 


140. Ditto ditto . 


. 2 


6 . 




. 13 


9 


141. Ditto ditto . 


. 2 


9 . 




. 15 


3 


142. Ditto ditto . 


. 3 


. 




. 16 


9 


143. Ditto ditto . 


. 3 


6 . 




. 1 





144. Ditto ditto . 


. 4 


. 




1 5 





145. Ditto ditto . 


. 4 


6 . 




. 1 10 


6 


146. Ditto ditto . 


. . 5 


. 




. 1 15 


6 


147. Ditto ditto . 


5 


6- . 




. 1 19 


6 


148. Ditto ditto . 


. 6 


. 




. 2 3 





149. Ditto ditto . 


. 6 


6 . 




. 2 5 


6 


150. Ditto ditto . 


. 7 


. 




. 2 7 


6 



Door Furniture, with /Self-adjusting Spindles, 

8, d, a, d, 

151. Mortice set, comprising two knobs, one 

bolt knob, and two escutcheons, with ^ 



screws or pins complete^ white or buff . 3 6 

152. Ditto ditto, ebony 3 9 

153. Ditto ditto, walnut 6 

154. Ditto ditto, ivory ..... 21 6 

155. Ditto ditto, ornamental, from . . ^ 6 to 18 

156. Long finger plates, white or buff . . 10 

157. Ditto ditto, ebony 19 

158. Ditto ditto, walnut . . \ . . 2 6 

159. Ditto ditto, ivory 14 6 

160. Ditto ditto, ornamental, from . . . 2 6 to 11 

161. Short ditto, ditto, white or buff . . 9 

162. Ditto ditto, ebony 15 

163. Ditto ditto, walnut 2 3 

164. Ditto ditto, ivory 11 6 



Digitized by 



136 



Ironmonger. — 



Items. 

165. Ditto ditto, ornamental, from 

166. Large knobs, white or buff 

167. Ditto ditto, ebony . 

168. Ditto ditto, walnut 

169. Ditto ditto; ivory . 

170. Ditto ditto, ornamental, from 

171. Shutter knobs, white or buff 

172. Ditto ditto, ebony . 

173. Ditto ditto, walnut 

174. Ditto ditto, ivory . 

175. Ditto ditto, ornamental, from 

176. Bell levers, white or buff 

177. Ditto ditto, ebony . 

178. Ditto ditto, walnut. 

179. Ditto ditto, ivory . 

180. Ditto ditto, ornamental, from 



Oto 



9 



1 
1 
2 



4 
6 
4 



1 8to 



8 
6 6 









4 
7 





Looks op best quality — coc^. 




Fine Ward 


Fane J bmhed 




Common Stock. 


^ Stock. 


181. 7 inches 


1 4 


2 6 


182. 8 ditto 


1 7 


3 


183. 9 ditto 


1 10 


3 6 


184. 10 ditto 


2 1 


4 2 


185. 12 ditto 


3 2 


6 




SwdlioOki. 


Cupboard 
Lockj. 


186. 3 inches 




10 


187. 3} ditto 




1 1 


188. 4 ditto 


'. i'l 


1 4 


189. 5 ditto 


I 10 




190. 6 ditto 


2 6 




191. 7 ditto 


3 6 




192. 8 ditto 


6 




193.10 ditto 


7 6 





2 10 
8 to 3 4 

3 
3 8 
6 9 

18 6 

to 13 



Wheel- wazd 
Stock. 

7 

8 

9 
10 6 
12 6 

Iron rim. 
2 bolt, knob lockb 



194. Irbn rim wheel ward, 3 bolt brass knob lock, 7 ins- 

195. Ditto ditto, 8 ditto .... 

196. Ditto ditto, 9 ditto .... 

197. Best drawback brass mounted lock, 7 ditto 

198. Ditto ditto, 8 ditto .... 

199. Ditto ditto, 9 ditto .... 

200. Ditto ditto, 10 ditto 10 



2 


6 




3 







4 







5 







6 


6 




1. . 


5 


3 




6 


9 




8 


6 




7 


4 




8 


3 




9 


3 




10 


6 



Digitized by Google 



Door FnniitTire and Locks. 



137 



Items. s. d. 

201. Mortice, or brass case locks, 6 ditto . . .73 

202. Ditto ditto, 7 ditto 8 3 

203. Ditto ditto, 8 ditto 9 6 



Patent Detbotob Looks. 







Chest, 








Till 


Desk, 


Iron Rim, 


Mortioe, 




or 


and 


dead 


dead 




Drawer. 


Cupboard. 


one side. 


one side. 




8. d. 


8. d. 


8. d. 


8. d. 


204. 3 inches or less 


10 6 


11 9 




22 6 


205. 3J ditto . 


11 6 


12 9 






206. 4 ditto . 




13 9 




23 " 6 


207. 4^ ditto . 




14 9 






208. 6 ditto . . 




16 




24 " 6 


209. 6 ditto . 






21 \ 


27 6 


210. 7 ditto . 






23 6 


33 


211. 8 ditto . 






27 6 




212. 9 ditto . 






32 




213.10 ditto . 






41 6 




214. 12 ditto . • . 






.54 







Mortice 


Fltuh Spring 
or 


Sprix^^Locks 




three bolts. 


MortioeLatch 


Stiteet Doors. 




8. ^ d. 


8. 


d. 


8, 


d. 


215. 4 inches or less 




20 


6 


36 





216. 5 ditto .... 




21 


6 


38 





217. 6 ditto .... 


43' 


22 


6 


41 





'218. 7 ditto . . . . 


46 






43 


6 * 


219. 8 ditto . . . . 








46 





220. 9 ditto .... 








51 





221. 10 ditto . . . . 








57 


6 


222. Patent combination latches, 4 inches . 






13 


6 










14 


6 










15 


6 










17 





226. Fixing common stock or dead locks, each . 







6 


227. Ditto, wheel ward and rim locks, ditto . 




1 





228. Ditto, draw-back, brass mounted ditto . 




1 


6 


229. Ditto, mortice-locks . 


ditto . 




2 





230. Gleaning, repairing, and lackering, mortice-locks. 












2 


6 
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Lromnonger. — 



8. a. 

231. Ditto ditto, dead locks, each . . . .16 

232. Picking locks, each 10 

233. New keys to knob, mortice, or brass-icase locks, each 2 

234. Ditto to drawers or press locks, each . . .14 

Shuttbr, Sash, and Door Fastenings, &c. 

235. Bars and bow-latches, per inch in length . . 1^ 

236. Wrought-iron locking bars, with screws and plates, 

3 feet long, each 4 6' 

237. Ditto ditto, 4 feet long, each . . . .56 

238. Ditto ditto, 5 ditto ditto . . . .66 

239. Brass shatter knobs and roses, each . • .03 

240. Ditto ditto, ornamental, each . . 6d. to 1 9 

241. Ditto, flash rings, each . . . 5d. to 1 3 
2^2. Ditto, roller, with screws. No. 1, ea^h . . . 10 

243. Ditto ditto No. 2, ditto . . .11 

244. Ditto ditto No. 3, ditto . . .14 

245. Bitto, Bides or wedges, per pair . . . .16 

246. Ditto, screws, per pair 4 

247. Spring shatter bars, with screws, per inch . . 1 J 

248. Oircalar do6r-springs, with plates and screws, iron, 

japanned, per inch 2 

249. Ditto ditto ditto 6 

250. Door handles, with screws, japanned . . each 4| 

251. Ditto ditto, brass ditto 1 2 

252. Drawer handles, brass .... ditto 6 

253. Ditto ditto, strong . . . . . ditto 9 

254. Sash pulleys, iron-framed with screws, 1 J inches, 

per dozen 1 8 

255. Ditto ditto, li ditto .... ditto . 21 

256. Ditto ditto, 2 ditto . . . . ditto . 2 6 

257. Sash pulleys, brass-framed with screws, 1^ inches, 

per dozen 2 8 

258. Ditto ditto, If ditto .... ditto . 3 2 

259. Ditto ditto, 2 ditto . . . . ditto . 3 ,10 

260. Framed axle-palleys, brass-framed with screws, 

1 J inches per dozen 6 3 

261. Ditto ditto, If ditto .... ditto . 7 

262. Ditto ditto, 2 ditto .... ditto . 8 

263. Ditto ditto, 2J ditto .... ditto . 9 6 

264. Ditto ditto, 2| ditto .... ditto . 11 6 
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Shutter Fastenings^ &c. 
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Itemf. 






$• 


#2 


2fi5 Tirftsj? (^ftflfi l&teliAS and knolia 




• • ^ach 


2 


9 






ditto 





n 
o 


2fi7 "Ditto dittn hrasq 




ditto 





7 


268. Flush lifts, iron 




. ditto 







$*itiihq and TtlsLtpq 




ditto 





2 


270 Skhiitt/^r.tiimq 




ditto 





7 


271 'TflcstPTviTic^ niiid Rrrpwci 

A IX, O BUS It XOtovCkrxll^ cSUVL D\ylCWD • • 




. ditto 





q 


272 T)ittii snrinor-rftllpr Hitt/i 




. ditto 


1 


9 


27J^ Dittii prftnkpd 




. ditto 


3 


2 


27A "RcTinnirtlpttp Ti/^lta vu>t "fnnt 






4 


8 


9.7^ f^aQVi ^PTitrpa p/irJt 






1 





27 A j^liiitt/^'r ciViopci witli sptpwci a/lpK 









8 


277 PatPTit siLsh linp No ft 


per dozen yards 





9 


27ft "Ditt-o ditto 4. 




ditto . 


lOi 


279 Ditto ditto 5 




ditto 


1 


Ij 


280. Ditto ditto „ 6 . 




ditto 


1 


4 


2ft1 Dittn ditto 7 




ditto . 


1 


6 


282 Dittri ditto 8 




ditto . 


1 


10 


283 Dittn ditto 10 

nHJOm X/lblAJ VLXlilA/ yj jL\J • • 




ditto . 


2 


3 


284. Ditt>o ditto 12 




ditto . 


2 


8 


28S Dift-o T^nllpv linp 

AiJOt XJi.\ilAJy L7UXXCY XXXXC • • • 




ditto 





8 


2ftA SosVi wpicfTifQ iroTi nfir Wt 

<COU. OcLolX VVCXglXI/Oj XXl^XX) jpf7/ iu« • • 









14 


287 DiftiO ditto Ipftd ditto 









5 


Qftft T>a'f/*TiPa linw mntTi nTfiiSfit Irnrklifii 




each 


2 


2 


9.ftQ Tli-f-f/^ imn rinrt TiPStf 

A\jUm AJlHAJf XXUll IXlUf UWSlt • ■ • 




. ditto . 


4 


9 


2Q0 Ditt/) hrft^q rim 




. ditto . 


6 


9 








6 


2 










9 


293. Ditto, pulpit, brass case 




. ditto . 


3 


8 


294. Ditto ditto, with bolt . 




. ditto 


4 


9 


296. Ditto, thumb . , . 




. ditto 





9 


296. Ditto, Norfolk .... 




. ditto . 


1 


3 


297 Rrass knoba 2 inpbps eanK 


-Round. 


OctasoA. 


2 


8 


3 


6 


298. Ditto ditto. ditto ditto 


3 


2 


4 





299. Ditto ditto, 2| ditto ditto 


4 





5 





300. Brass door hooks, each 




. . • 


1 


8 


301. Iron chain and barrel, each 






2 


6 













803. Black pins, ditto 









2i 


304; Iron brackets, with screws, 2 inches, each . 







305. Ditto ditto, 2J ditto . 




ditto . 





4t 
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Items. 

306. 
307. 
308. 
309. 
310. 
311. 
312. 
313. 
314. 
315. 
316. 



Xromnonger.— Shutter Fastenings^ &c. 



Ditto ditto, 
Ditto ditto, 
Ditto ditto, 
Ditto ditto, 
Ditto ditto. 
Ditto ditto. 
Ditto ditto. 
Ditto ditto. 
Ditto ditto. 



3 ditto 
3J ditto 



4 
5 
6 
7 
8 
9 
10 



Ditto ditto, 11 
Ditto ditto, 12 



ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



317. 
318. 
319. 
320. 
321. 
322. 
323. 
324. 
825. 
326. 
327. 



329. 
330. 
331. 
332. 
333. 
334. 
335. 
336. 
337. 
338. 
339. 
340. 
341. 



J in. circumference 
f ditto . 
J ditto . 
f ditto . 
f ditto . 
I ditto . 
1 ditto . 
li ditto . . . 
li ditto 





A d 


. CLlbLO • 


n R, 
u o 


. aicto • 


u €>: : 


aitto 


C\ AX 


• CllttO • 


n fti. 

U 


• aitto • 


U iUi f- 




1 1 


. ditto . 


1 4 


AiHr\ 


1 7 


. ditto 


Is 10 


. ditto . 


2 2 


AiH/\ 




. — Per yard. 




Iron. 


Copper. 


<. a. 


tf. d. 


(\ 91. 


4i 





5^ 


n 4- 

\j * 


O 74 
" 'a 


5 


10 


6 


1 oj 


7 


1 3^ 


8J 


1 7| 


10 


2 



Brass knobs for closets, &c., and tum buckles, ea/ih 
Mahogany knobs, eocA, 1 in., Idi; .IJ in., IJd.; IJ 
in., 1^.; 1| in., l|d.;-2 in.,-2Jd.; 2i in., 2id.; 
2J in., 3d. 
Brass buttons, each .... 

Cabin hooks . . .... 

Hat pins, japanned, eac% 

Ditto ditto, brass, each 

Hat and cloak pins, japanned, each 

Ditto ditto, brass, each 

Best round sink traps, 4 ins., each 

Ditto ditto, 5 ins., each 

Ditto ditto, 6 do., each 

Ditto ditto, 7 do., each 

Ditto ditto, 8 do., each 

Ditto ditto, 9 do., each 

Ditto ditto, 10 do., each 

Ditto ditto, 12 do., each 

Fob Notes and Memoranda, bee Appendix. 



5 
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1 1 
3 
8 

5 

1 
9 



1 10 

2 2 

3 6 
3 
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MASON'S WORK. 



Items. 

1. Stone in block at wharf, per foot 

cube 

2. Ditto, delivered, including cartage 

and waste, but not labour, per 
foot cube .... 
8. Ditto, ditto, including scaflfolding 
and hoisting, per foot cvhe . 

4. Ditto, ditto, including setting, per 

foot cube .... 

5. Ditto, if above 6 feet long, per 

foot cube, add 

6. Half sawing, per foot super 

7. Whole sawing, ditto . 



Caen. 
a, d. 


Bath. 


1 6 


1 9 


2 4 


2 8 


2 7 


2 11 


3 


3 4 


4 
\\ 
3 


4 
li 
2| 



Portland. 
d, 

2 6 



3 6 

3 9 

4 4 

6 

3^ 

7 







IC 

IC 

1 C 
I 


1 
1 
1 
1 
1 
1 
1 
1 
1 



10 
10 

1 

li 



6i 
11 



lOJ 

1 3 





s» 

4 
8 
4 
6 
6 



Prices of Wotk, per foot super, in addition to stone to be taken 
as Item 2, including setting. 

8. Plain work to beds and joints 

9. Ditto, to beds of bond stones 

10. Ditto, rubbed face 

11. Ditto ditto, circular . 

12. Ditto, and tool stroked 

13. Ditto, ditto, circular . 

14. Sunk work to beds and joints 

15. Ditto, circular .... 

16. Ditto, rubbed .... 

17. Ditto ditto, circular . 

18. Ditto, and toot stroked 

19. Ditto ditto, circular . 

20. Moulded work .... 

21. Ditto, circular .... 

22. Ditto, stopped .... 

23. Ditto ditto, circular . 

24. Ditto, Gothic .... 

25. Ditto ditto, circular . 

26. Oolumns, circular, plain work to 

shafts 

27. Ditto, part base on neck mould- 

ing on same stone . 



1 10 

1 10 

2 2 



1 7 

2 
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KaBon's Work. 



Items. 

28. Ditto, circular moulded work to 

caps and bases 

29. Spherical work .... 

30. Ajshlering, including plain beds, 

joints and face, and plugging, 
4 in 

31. Ditto ditto, 5 in. 

32. Ditto ditto, 6 do. 

33. Ditto ditto, 7 do. 
34.. Ditto ditto, 8 do. 

35. Ditto, for bond stones 6 feet apart, 

containing 2 feet cube, with 
cramps, add to items 30 to 34 

36. Jambs or slabs, 1 in. . 

37. Ditto ditto, IJ do. . . . 

38. Ditto ditto, 2 do. 

39. Ditto ditto, 2J do. ' . 

40. Ditto ditto, 3 do. 

41. Landing and balcony bottoms, 

plain face both sides, set, 2^ in. 

42. Ditto ditto, 3 do. 

43. Ditto ditto, 3^ do. . 

44. Ditto ditto, 4 do. 

45. Ditto, if 6 feet or more long, add 

46. Sinks, 5 ins 

47. Ditto, 6 do. 

48. Ditto, 7 do 

49. Ditto, 8 do. . . . 

50. Paving in straight courses, includ- 

ing jointing, 1 J ins. 

51. Ditto ditto, 2 do. ' . 

52. Ditto ditto, 2J do. . . . 

53. Ditto ditto, 3 do. . 

54. Ditto, in squares laid diagonally, 

2 ins 

55. Ditto ditto, 2J do, . 

56. Ditto ditto, 3 do. 

57. Ditto, in octagons, with black 

dots, 2 ins. . . . 

58. Ditto ditto, 2J do. . . . 

59. Ditto ditto, 3 do. 
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Bath. 
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Items. 

60. Coping, weathered, throated, and 

set, average thickness, 2 ins., 
width, 7 ins. 

61. Ditto ditto, width, 12 do. . 

62. Ditto ditto, width, 17 do. . 

63. Ditto ditto, average thickness, 

2J ins., width, 7 do. . 

64. Ditto ditto, width, 12 ins. . 

65. Ditto ditto, width, 17 do. . 

66. Ditto ditto, width, 22 do. . 

67. Ditto ditto, average thickness, 

3 ins. width, 12 ins. 

68. Ditto ditto, width, 17 do. . 

69. Ditto ditto, width, 22 do. . 

70. Sills, per foot svper, \ 

8 ins. by 3 ins. J 

71. Ditto ditto, 8 do. „ 3^ do. 

72. Ditto ditto, 8 do. „ 4 do. 

73. Ditto ditto, 8 do. „ 4i'do. 

74. Ditto ditto, 8 do. „ 5 do. 

75. Ditto, to items 70 to 74, for 

sinking and throating, add . 

76. Curbs, per foot super, including 

jointing, 6 ins. bv 6 ins. 

77. Ditto ditto, 6 do. ,,"7 do. . 

78. Ditto ditto, 6 do. „ 8 do. . 

79. Ditto ditto, 6 do. „ 9 do. . 

80. Ditto, for rounded top, to items 

76 to 79, add 

81. Old chimney pieces, squared and 

re-set 

82. Ditto ditto, including sanding . 

83. Ditto, ditto, and sawn 

84. Old paving taken up, squared and 

re-laid . . . . 

85. Ditto ditto, including sanding . 

86. Ditto ditto, in Roman cement . 

87. Old coping squared and re-set . 

88. Ditto ditto, including sanding . 



Caen. 


Bath. 


Portland 
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Kason's Work. 



KuNNiNG Articles. — Per foot rww. 



Items. 

89. ColumnB diminislied, flutes, to 

\\ ins. diameter . 

90. Ditto, li to 2 ins. diameter 

91. Ditto, 2 „ 2J do. do. . 

92. Ditto, 2} „ 3 do. do. . 

93. Ditto, arris, ditto ditto, to \\ 

ins. diameter 

94. Ditto, IJ to 2 ins. diameter 

95. Ditto, 2 „ 2J do. do. 

96. Ditto, 2J „ 3 do. do. 

97. Chamfers and throating . 

98. Cutting out and pinning into 

sinks, steps, landings, &c. 

99. Bar and linings to chimneys 

100. Rebated back joint . 

101. Sunk rebate . 

102. Ditto ditto, for rustics 

103. Ditto ditto, bevelled for arch 

stones . 

104. Single bead . 

105. Double bead or reed 

106. Treble bead or moulded 

107. Plain edge to chimney pieces, 

&c., 1 inch thick . 

108. Ditto ditto, \\ do. . 

109. Ditto ditto, 2 do. . 

110. Reeds or flutes, \ in. thick 

111. Ditto ditto f do. do. 

112. Ditto ditto 1 do. do. 

113. 0. G. or ovolo shelf edge 

114. Moulded front to chimneys 

115. Haunch to mantel . 

116. Joggles in cement to 3 inch 

landings 

117. Ditto ditto, 4 ins. do. 

118. Ditto ditto, 5 do. do. 

119. Ditto ditto, 6 do. do. 



Bathud 
Caen 
Stone. 
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Yorkshire 
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120. Ditto, in lead to 3 ins. landings 

121. Ditto ditto, 4 do. do. 

122. Ditto ditto, 6 do. do. . 

123. Ditto ditto, 6 do. do. 

124. Old Purbeck or Portland steps 

re-set . . . 
126. Ditto ditto, in flights 

126. Ditto ditto, window sills or 

curbs re-set .... 

127. Ditto ditto, including squaring 

and sanding .... 



128. 
129 
130 
131 
132 
133 
134 
136 
136 
137. 
138. 
139. 
140. 
141, 
142, 
143. 
144. 
145. 
146. 
147. 
148. 



Cramps to chimneys, each 
Dowels run with lead, ea>ch 
Holes cut for rails, <&c., 1 in., 
Ditto ditto, Ij do., each . 
Ditto ditto, 2 do., each . 
Ditto ditto, 3 do., each . 
Ditto ditto, 4 do., each * • 
Plugs run with lead, 1 inch, < 
Ditto ditto, double, each . 
Neckings to chimneys, each 
Bounded comers, plain, eeich 
Ditto ditto, moulded, each 
Notches to slabs, each 



Ditto ditto, 1^ do., each . 
Ditto ditto, 2 do., each . 
Ditto ditto, 2J do., each . 
Sink-pipe holes, each 
Letting in washers 
Turned paterae, per pair . 
Letting in bell traps, 6 inch, 
dishing stone, each 

149. Ditto ditto, 7 inch, each . 

150. Ditto ditto, 8 do., each . 

151. Sink stones, 6 holes, each 

162. Ditto ditto, 8 do., each . 

163. Sunk letters, per inch . 
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KaBon's Work. 

YoBKSHiRE Stone. — Per foot cube, 

'.54. Blocks, inclnding cartage and waste . . .83 
.66. Ditto, if above six feet in length, add . . .06 

Per foot super, 

66. Rubbing 5 

67. Plain work, including sawing . . . .10 

68. Ditto ditto, circular 16 

69. Sunk work 16 

60. Ditto ditto, circular 1 11 

61. Ditto, for tooling, add to previous items . .05 

62. Moulded work . 39 

63. Ditto ditto, circular 39 

64. Ditto ditto, for rubbing, add . . . .05 

65. Paving, 2 ins 8 

66. Ditto, 3 do ' 10 

67. Ditto, 4 do 11 

68. Ditto, rubbed, 2 ins 11 

69. Ditto ditto, 3 do. .... . l U 

70. Ditto ditto, 4 do ! 1 6 

71. Ditto, set in cement, add • 1^ 

72. Ditto, in hearths or slabs, 2 in 12 

73. Ditto ditto, 3 do 16 

74. Ditto ditto, 4 do 19 

75. Ditto, taken up, squared, and relaid, 2 ins. . .02 

76. Ditto ditto, 3 do 2* 

77. Ditto ditto, 4 do. . . . . .03 

78. Rubbed landings, 3 ins 2 

79. Ditto ditto, 4 do 2 8 

80. Ditto ditto, 5 do 8 6 

81. Ditto ditto, 6 do 4 6 

82. Ditto, if more than 36 feet super in one landing, 

Add per foot mper, 3 in IJ 

83. Ditto ditto, 4 do 2 

84. Ditto ditto, 5 do/ 2i 

85. Ditto ditto, 6 do. . • 3 

YoRKSHiBE Coping, Sills, &c. — Quarry-worked, per foot run. 
.86. Coping, throated, 12 x 2 . . .16 

87. Ditto ditto 12 x 2* . . .17 

88. Ditto ditto 12 x 3 . . .19 
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Items. d. 

189. Ditto ditto 14 x 2 . . . 1 7J 

190. Ditto ditto 14 x 2J . . . 1 10 

191. Ditto ditto 14 X 3 . . .21 

192. Ditto ditto 16 x 2 . . . 1 10 

193. Ditto ditto 16 x 2J . . . 2 IJ 

194. Ditto ditto 16 x 3 . . .26 

195. Ditto ditto 18 x 2 . . .21 

196. Ditto ditto 18 x 2J . . .26 

197. Ditto ditto 18 x 3 . . .29 

198. Ditto ditto 21 x 2 . . .26 

199. Ditto ditto 21 x 2J . ., . 2 10 

200. Ditto ditto 21 x 3 . . .82 

201. Ditto, if set in cement, to items 186 to 200 add . l|r 

202. Window sills, throated, 7 by 2J ins. . : .12 

203. Ditto ditto, if rubbed 16 

204. Ditto ditto, 8 x 3 do. . ... . .16 

206. Ditto ditto, if rubbed 110 

206. Sii^s 8 6 

207. Ditto, if set in cement add IJ 

208. Solid steps, J9x6.' 20 

209. Ditto 10 X 6 2 li 

210. Ditto 11 X 6 2 3 

211. Ditto 12 X 6 2 4i 

212. Ditto ditto, if rubbed, to items 208 to 211 add . 6 

218. Channel or gutter, 10 ins 16 

214. Ditto, 12 do 18 

216. Ditto, 14 do 1 10 

216. Curbs for areas, &c., 4 by 6 ins. . . . . 1 10 

217. Ditto ditto 6 do. . . ..20 

218. Ditto ditto 6 do 2 2i 

219. Ditto ditto 7 do. . . . .26 

220. Ditto ditto 8 do. . . . -28 

221. Ditto ditto 9 do 2 11 

222. Ditto ditto 10 do. . . . .33 

223. Letting in coal-plates, each . . . .20 

224. Ditto, and dishing to air traps, each . . .28 
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Kason's Work. 



Granite, &c. 



Items. 

226. 



From Deronahire 
or Cornwall. 

a. d. 
. 4 



327. 
228. 
229. 
230. 
231. 
232. 
233. 
234. 
236. 
236. 
237. 
238. 
239. 
240. 
241. 
242. 
243. 
244. 
246. 
246, 
247. 
248. 
249. 
260. 
261. 
262. 
263. 

264. 
266. 
266. 
267. 
268. 
269. 
260. 



10 
8 
1 
6 
6 





Scabbled only, per foot cube 
Ditto, hoisted and set, including 

scaiffolding, per foot cube . 
Plain face, per foot super . 
Ditto, to joints and beds, do. 
Sunk work or cut rough, do. 
Ditto ditto, faced, do. 
Ditto ditto, circular, do. . 
Moulded work, do. . 
Ditto, circular, do. 
Paving, 6 ins. thick . 
Moor-stone paving, 4 ins. thick 
Ditto ditto, resetting 
Ditto ditto, 6 ins. . 
Ditto ditto, resetting 
Ditto, steps or curbs 
Ditto ditto, resetting 
Dundee paving, tooled 
Ditto ditto, rubbed 
Purbeck paving, random courses 
Ditto ditto, rubbed 
Ditto ditto. Straight courses 
Ditto ditto, rubbed 
Ditto ditto, if set in cement, add 
Ditto, steps, per foot run 
Ditto, channel stones, ditto 
Ditto, ends to steps, plain worked, each 
Ditto, sinks, per foot super . 
Ditto, sink stones, each , 
Ditto, paving taken up, squared, 

foot super 
Crttigleith stone, set, per foot cube 
Ditto, plain work, per foot super 
Ditto, sunkfwork ditto 
Ditto ditto, circular ditto 
Ditto, moiQded . 
Ditto ditto, circular . 
Fire-stone, whole blocks, 6 ins. thick, per foot super 



per foot super 
ditto 
ditto 
ditto 
ditto 
ditto 
ditto 



From • 
Aberdeen. 
s. d. 

4 8 

5 8 

2 2 
1 7 
1 11 

3 
3 8 
3 6 



and relaidjjper 



3 
8 
9 
6 
4 
6 
6 
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7 
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8 
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2 3 
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2 9 
4 6 
1 10 
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Items. 

261. Ditto, double blocks, 6 ins. thick, ditto . : 

262. Ditto, half blocks, and plain face, ditto 

263. Ditto, covings and hearths, and plain face, 'per 

foot super 

264. Ditto, plain work, ditto 

265. Ditto, sunk work, ditto 

266. Bolsover stone, blocks at wharf, per foot cube 

267. Ditto ditto, including cartage and waste, ditto 

268. Ditto ditto, hoisting and scaffolding, ditto . 

269. Ditto ditto, and setting, ditto .... 

270. Ditto ditto, plain work, rubbed face, per foot super 

271. Ditto ditto, circular, ditto . . . ditto 

272. Ditto ditto, sunk work to joints and beds, ditto 

273. Ditto ditto, rubbed, ditto . . . ditto 



ditto 
ditto 
ditto 
ditto 

sanded, jointed, and 
per foot super 
ditto 
ditto 



274. Ditto ditto, circular 
276. Ditto ditto, moulded work 

276. Ditto ditto, circular 

277. Ditto ditto, whole sawing 

278. Blue lias stone slabs, sawn, 

laid, 1 inch 

279. Ditto ditto, IJ do. 

280. Ditto ditto, 2 do. 

281. Ditto ditto, 2J do ditto 

282. Ditto ditto, 8 do ditto 

288. Ditto ditto, 4 do ditto 

284. Kentish rag stone, in walls, rough random work 

complete, per cuhicfoot 0,6 

286. Ditto ditto, lined with hassock, ditto . . .08 

286. Ditto, random coursed work, ditto . . .09 

287. Ditto, coursed head or work, ditto . . . . 10 

288. Ditto, with brick instead of hassock lining, add, 

per cubic foot . ' 2J 



t. d. 
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Kaami'B Work. 
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Oastle Hill Stone Paving. — Per foot run. 



Itemi. 

301. Oastle Hill stone paving coping, laid, 12 ins. by 2 ins."^ 1 3 

302. Ditto ditto, 12 do. by 2^ do. . . . .14 

303. Ditto ditto, 12 do. „ 3 do 15 

304. Ditto ditto, 18 do. „ 2^ do 16 

305. Ditto ditto, 18 do. „ 3 do 17 

306. Ditto, sills, fixed, 8 do. „ 3 do 17 

307. Ditto, curbs, do., 12 do. „ 4 do 1 10 

308. Ditto, steps, rough, 14 ins. by 4 ins. . . .18 

309. Ditto ditto, tooled 19 

310. Ditto ditto, rubbed 1 11 

311^ Ditto ditto, beaded, add • . . . .0 3} 
312. Hoisting any stone above 40 feet, to be allowed extra 

for every 10 feet in height, or part of 10 feet, per 
foot cub^ .02 



Mabble in Block. — Per foot cube. 

8. d. $. d. 

313. Black, Kilkenny, .... from 18 to 26 

314. „ Best . . . . „ 24 „ 36 

315. Dove „ 20 „ 26 

316. Bardilla „ 20 „ 28 

317. Veined „ 21 „ 29 

318. Black and Gold . . . . „ 55 „ 75 

319. Sienna „ 60 „ 80 

320. Statuary . . . . . „ 55 „ 85 

321. Emperor's red and San Juan. . „ 22 „ 29 

322. Brocatella . . . . . „ 21 „ 27 

823. Amber „ 23 „ 30 

324. VerdAntique . . . . „ 60 „ 85 

325..Serpenti^e „ 24 „ 34 

326, Rouge Royal . . . . „ 25 „ 35 
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Hason's Work. 
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Labour on Marblb, and Swudry Items, 
Per foot super. 

Itomg. 

348. Geaning and re-setting old marble chimney pieces . 1 1 

344. Jointing, cleaning, and re-setting do. .13 

345. Polishing and re-setting do. .24 

346. Hipping, polishing, and re-setting do. .28 

347. Sanding, polishing, and re-setting British marble . 2 10 

348. Relaying black and white marble squares . .12 

349. Sanding, squaring, and re-laying do. . .1 10 

Per foot rtm. 



350. Plain work and polishing edges, J inch 

351. Ditto ditto, i do 

352. Ditto ditto, 1 do 

353. Ditto ditto, lido 

354. Ditto ditto, l| do 

355. Ditto ditto, 2 do 

356. Back joints . . . . . 

357. Rebated ditto 

358. Sunk rebate 

359. Single hollows or beads 

360. Double ditto . . 

361. Treble ditto ...... 

362. Flutes, J inch 

363. Ditto f do 

364. Ditto f do. . 

365. Ditto 1 do. . . 

866. Quarter columns, 3 inch girth 

867. Moulded fronts to 4 inch pilasters 

368. Backings to ditto .... 

369. O. Gr., or ovolo shelf edge . . 

370. Corners, plain rounded, each 

371. Ditto, reeded, ditto . . . . 

372. Ditto, moulded, ditto .... 

373. Astragal neckings, ditto 

374. Ditto ditto, mitred to quarter columns 

and pilasters, ditto .... 

376. Ditto ditto, to double ditto, ditto . 



Statvaiy 

and Vein 


Marble. 


t. 


d. 


\J 


Of 


\J 


o 


o 

\J 







7i 







n 
\j 


11 





Of 










9 





11 


1 


6 


1 


11 


1 





1 


? 


1 




1 


8 • 


1 


2 


2 


3 







1 




1 


1 


1 


6 


1 


9 


2 





4 


6 


6 


6 
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Items. 



Hason'a Work. 



376. Notches to slabs, ditto . 

377. Copper cramps and fixing, ditto . 

378. Turning and polishing pat,er«, per padr 

379. Cutting letters in marble, per inch 

380. Stopping, sanding, polishing, and re- 

setting old Bardilla, Sienna, or similar 
marbles, per foot mper ... 

381. Belaying marble squares, ditto 

382. Squaring, sanding, and relaying ditto, 

ditto 



Galvanized Iron Cramps, /or coping. — Each. 

. 115 I 



StfttnazT 


Black 


aad Vein 


and other 


Marble. 


MarUe. 


0. d. 


«. d. 


10 


1 


6 


6 


3 2 


3 9 


li 


IJ 




2 9 




1 2 




1 9 



383. Cramps . 

384. Ditto, let in cement . 

385. Ditto, let in and rim 

with lead 

386. Copper cramps,per lb. 

387. Ditto, let in cement, 

ditto . . 

388. Ditto, let in and run 

with lead, ditto . 



eins. 

L d 

2iO 
7i 



Sins. 
*. d. 







10 



3J 
9 



1 



10 ins. 



d 

5^0 





1 4 



12i 



7^0 

3 



1 7 



1 8 



d, 

nil 



18iii& 
d, 

4 

3 



02 
1 



% 6 

3 



BanSovs's Patent Silioious STONB.~J^aeiL 

389. Automaton purifiers, constructed for a head of £ «. 

water, not exceeding 75 feet . . . .220 

390. Ditto ditto, 120 feet 2 12 6 

391. Ditto ditto, 150 feet 3 3 

892. Ditto ditto, 200 feet 4 4 



Impiioved Portable Asobinsion Purifierb. 



393. No.'l, 6 in. diameter, 6 quarts . . . . 18 

394. No. 2, 8 in. „ 8 quarts . . . . 26 

395. No. 3, 10 in. „ 16 quarts , . . . 33 

396. No. 4, 12 in. „ 24 quarte . . . . 44 

397. No. 5, 14 in. „ 32 qinarts . . . . 55 
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Bansome'g PnrifierSy fto. 155 

IhhBRBION PuBIFIBRSy 

With Patent Purifying Medium, suitable for any Eeservoir, 
Oifltern, or Water Butt. 

«. d. 

398. No. 1, 8 in. diameter, 30 to 50 galls, per diem. 21 

399. No. 2, 10 in. „ 50 to 100 „ . 42 

399. *No. 3, 12 in. „ 100 to 150 „ . 63 

400. No. 4, 14 in. „ 150 to 200 „ . 84 

401. Patent stone filtering Blabs, capable of filtering from 

100 to 200 gallons of water per superficiaJ foot 
per day, according to the head of water, can be 
produced to any required dimensions, per itaper- 
ficifdfoot 4 

402. Patent self-acting disc filters, capable of yielding 

from 100 to 300 gallons per day, from 42«. to 
£5 15«. 6(2.; if with self-flushing apparatus 
attached, £1 extra. 

403. Magnum purifier, with cistern and ball cock at- 

tached, is complete, portable, and yields very 
largely, £1 10*. ; witn refrigerator, £12 12«. 
The Demi-M^gnum, £5 5s. 

404. Syphon filter, for travellers, emigrants, <fec., <fec., 

yields fi:om 10 to 20 gallons and upwards per 
diem, 10*. 6<2., 12«. 6<2., and 21«. The camp 
filter, 4iS. 6c2. The camp purifier, 6«. 6c2. 

405. Gottage purifiers, in plain earthenware cases, from 

8s. to 20s. 

DAY WORK. 

406. Carver, per day of 10 working hours , . . 10 6 

407. Ditto, per hour Oil 

408. M^on, per day of 10 working hours . . .60 

409. Ditto, per hour . . . . . . . 7^ 

410. Polisher, per day of' 10 working hours . . .40 

411. Ditto, per hour 5 

412. Labourer, per day of 10 working hours . .39 

413. Ditto, per hout ^ .05 

414. Mortar, per hod . . . . . • .06 

415. Oement, per bushel 1 10 

416. Ditto, Portland, ditto 2 6 

417. Plaster, fine, per . . . » . .12 

418. Ditto, coarse, ditto 10 

419. Sand, per bushel 4^ 

Foa Notes and Mexobanda, sbe Appendix. 
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Slater's Work. 



SLATER'S WORK. 



Slatino Roops. — Per square — completed. 



Items. 


Labour 
onlT' 


Metal 
NidLk 






8. 


d. 


8, 


d. 


8. 


d. 


1. JJoubles ..... 


6 


3 


21 





23 





2. Ladies 


6 





24 





26 





3. Oountesses .... 


5 


6 


27 





29 





4. Duchesses .... 


5 





30 





32 





5. Queens or rags 


6 


6 


38 





40 





6. Imperials .... 


6 


9 


44: 





46 





7. Patent 


8 


6 


42 





44 





8. Westmoreland .... 


8 





58 





60 





SxRIPFINa AND Eb-LAYING 


Roof Slating. 












Metal 


Copper 








Nails. 


Nails. 








«. 


d. 


8» 


d. 


9. Doubles .... 






9 





11 





10. Ladies 






8 


6 


10 


6 


11, Countesses .... 






7 





9 





12. Duchesses .... 






6 


6 


8 


6 


13. Queens or rags 






10 





12 





14:. Lnperials .... 






11 





13 





15. Patent 






14 





16 





16. Westmoreland 






13 


6 


15 


6 
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Valentia Slate. 
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Slater's Work. 



Per foot run, 

IteniB. 

27. Squaring slabs or filing edge, 

after saw (straight) 

28. Bounded nosing, ditto 

29. Single groove in edge for tongue 

30. Zinc tongue .... 

31. Ovolo mouldings (straight) 

32. Ogee ditto ditto 

33. Kebate, or grooviB, ditto 

34. Scribing 





Thickness. 


linch. 


Uinch. 


8. d. 


s. d. 


2 


3 


3 


6 


2^ 




IJ 






Girth. 


6 


9 


8 


1 


3 


6 


8 


1 



2izL0h. 
8. d. 



6 

a 



36. Plain rounded comers to inch slabs, each 

36. Moulded, ditto ditto, each 

37. Circular- work is charged twice the price of straight 

38. Mitres, each counts as 1 foot of moulding. 

39. Letting screws into slate, including screw and lead, 

each . . . I 3 

Cisterns. — Per foot super, 

40. Including bolts, 1 inch thick . . . .16 

41. Ditto, li ditto . . . . . . .110 

42. Ditto, l| ditto 2 2 

43. Ditto, 2 ditto . . . . . . , % 10 

44. Fixing where no tackle is required to raise the slabs, 

including cartage and oil cement . , .04 

45. Portable slate filters, from 26«. each. 



Sines. 

46. Bough, 4 inch deep inside, or more, bolted as cis- 



terns, per foot super 16 

47. Ditto, 4 inch deep inside, or more (boxed and put 

together with screws), ditto . ... .23 

48. Bubbed £tx)nt and inside, ditto ditto . . .26 

49. Soap cups fitted to ditto, each . . . .30 

50. Block tin plugs to ditto, each . . . .46 

51. Bell traps to ditto, each 3 

5/J. Bubbed skirtings f inch thick to ditto, 6 inch deep, 

per foot run . . . . . . .66 
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Sinks, Kangen, and Steps. 
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Items. 

63. Ditto ditto, 9 inch deep, ditto . . . .09 

64. Salting vessels, per foot super . . . . . S 6 

65. Ditto, with compartments, ditto . . . .30 

66. Block tin plugs to ditto, ea4:h . . . .46 

67. Sinks and mUk vessels, 3 inch deep inside, ont of 

solid, per foot super . . . . . .4.0 



Mangebs. 

Planed. Rubbed. 
8. d, S, d. 

68. 3 feet 6 inches long, each . . 30 35 

69. 4 ditto ditto, each . . . . 40 45 

60. 6 feet long, each .... 48 52 

61. Bevel ends and caps to ditto, 12<. extra. 

62. Angle mangers, 38^. each. 



Steps. — Per foot run. 



63. Steps 10 inch hroad and risers . 

64. Ditto, grooved back and front to 

receive risers, including risers 
66. Ditto ditto, with roimded nosings 
66. Kubbed face, 2i. per foot eoptra. 



Thicknen. 



1 inch. 


li inch. 


21] 




a. d. 


8. d. 


8. 


d. 


I 3 


1 9 


2 


3 


1 9 


2 3 


2 


9 


2 3 


2 9 


3 


3 



Enamelled Slate Slabs, 

For Lming WaUs, for Table Tops, Consoles, Pedestals, dc. 
Per foot super. 



67. Class 1. — IncludesEgyp- 

tian and other green 
marbles, lumad^elle, 
griotte, jasper, Bel- 
gian, and self-colours 

68. Class 2. — Includes in- 

tense black, black and 
gold, Sienna, St. 
Ann's, and white 



linch. 


Ulnch. 


Uinch. 


8. d. 


8. d. 


8. d. 


2 9 


3 3 


3 9 


3 3 


3 


4 8 



2 inch. 

«. d. 



4 3 



5 3 
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Slater's Work. 



Itenui. linch. liinclu Uineh. 21]i€hei. 

«. d, 8, d. «. d, 8. d, 

69. Class 3. — Includes Pur- 

beck, the various gra- 
nites and porphyries, 
Broccatella, Brescia, 

&c.,&c. . . .40 46 5660 

70. Class 4. — Includes lapis 

lazuli and other rich 
and rare specimens of 
marbles, pebbles, in- 
laid work, &c. . .60 66 70 76 

71. Enamelled mouldings 50 per cent, above plain. 



Enamelled Slate Chimney Pieces. 







iBt 


Clan. 


2iidGla88. 


3rd 


Class. 


4th Clan. 




-1st size, 6 ins. 
2nd do. 5 do. 


£ 


• // 
•. a. 


£ 


8. 


d. 




8. a. 


X 8. a. 


72. No. l.~ 


1 





1 


2 





1 


12 


2 


73. 





14 6 





17 


6 


1 


8 


1 18 


74. No. 2.- 


-1st do. 6 do. 


1 


4 


1 


6 


6 


1 


18 


2 10 


75. 


2nd do. 5 do. 


1 





1 


2 





2 


2 


3 


76. No. 3.- 


1st do. 10 do. 


2 


13 


3 





6 


4 





5 6 


77. 


2nd do. 9 do. 


2 


3 6 


2 


10 


6 


3 


12 


4 12 6 


78. 


3rd do. 8 do. 


1 


14 


2 





6 


2 


18 


3 16 


79. 


4th do. 7 do. 


1 


9 


1 


14 





2 


7 6 


2 18 6 


80. No. 4.- 


-1st do. 11 do. 


3 


12 


4 


1 





5 


5 


6 6 


81. 


2nd do. 10 do. 


3 


5 


3 


12 





4 


4 


5 


82. 


3rd do. 9 do. 


2 


8 


2 


13 





3 


7 6 


4 4 


83. 


4th do. 8 do. 


1 


18 6 


2 


8 





3 


7 


3 17 6 


84. No. 5.- 


-1st do. 12 do. 


5 


10 6 


6 


6 





7 


7 


8 8 


85. 


2nd do. 10 do. 


4 





4 


10 





5 


10 


6 15 


86. 


3rd do. 9 do. 


3 





3 


7 





4 


8 


5 17 6 


87. No. 6.- 


-1st do. 12 do. 


6 


1 


6 


15 





8 


8 


9 9 


88. 


2nd do. 10 do. 


4 





5 








6 


6 


7 7 


89 


3rd do. 9 do. 


3 


5 


3 


17 


6 


4 


18 .0 


6 6 


90*. No. 7.- 


-1st do. 12 do. 


7 


7 


8 


8 





9 


9 


10 10 


91. 


2nd do. 10 do. 


6 





6 


10 





8 


8 


9 9 


92. 


3rd do. 9 do. 


5 





6 


10 





6 


17 6 


8 8 


93. No. 8.— 1st do. 12 do. 


7 





7 


10 





8 


16 


10 10 


94. 


2nd do. 10 do. 


5 


10 


6 








7 


7 


8 8 


95. 


3rd do. 9 do. 


4 


10 


5 








6 


6 


7 7 


96. No. 9.- 


-1st do. 12 do. 


7 


7 6 


8 


8 





9 


9 


10 10 



I 
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Ttflnig- 




iBt 


Class. 


2nd Class. 


3rd Classt 


4tl) Class. 






£ 


8. 


d. 


£ 


8. 


d. 


£ *. d. 


£ *. d. 


97. No. 9.- 


-2ddo. 10 do. 


5 


16 


6 


6 


7 


6 


8 8 


8 16 


98. 


3d do. 9 do. 


5 


1 





6 


16 





6 17 6 


8 8 


99.No.10.- 


-1st size, 12 do. 


7 


1 





8 


8 





9 9 


10 10 


100. 


2d do. 10 do. 


5 


10 


6 


6 


6 





7 7 


8 8 


101. 


3d do. 9 do. 


3 


16 





4 


4 





6 6 


7 7 


102. 


4th do. 8 do. 


3 


3 





3 


10 





6 7 6 


6 6 


103. No. 11.- 


-Istdo. 12 do. 


9 


2 





10 


10 





11 11 


12 10 


104. 


2d do. 10 do. 


8 


1 


6 


9 


9 





10 10 


11 10 


106. 


3d do. 9 do. 


7 








8 


8 





9 9 


10 10 


106. No.l2— Istdo. 12 do. 


12 


2 





13 


13 





14 14 


15 15 


107. 


2d do. 10 do. 


10 


2 





11 


11 





12 12 


13 13 


108. No.l3.- 


-Istdo. 12 do. 


16 


3 





17 


17 





18 


19 10 


109. 


2d do. 10 do. 


13 


2 





14 


14 





15 16 


16 16 


110. „ 14.— Istdo. 12 do. 


9 


2 





10 


10 





12 


13 13 


111. „ 15.- 


-Istdo. 12 do. 


12 


2 





13 13 





14 14 


16 10 


112. „ 16.- 


-Istdo. 12 do. 


8 


1 


6 


9 


9 


u 


10 10 


U 11 


113. „ 17.- 


-Istdo. 12 do. 


8 


1 


6 


9 


9 





10 10 


U 11 


114. 


2d do. 10 do. 


5 


1 





6 


6 





7 


7 7 


115. „ 18.- 


-Istdo. 12 do. 


8 


1 


6 


9 


9 





10 10 


11 10 


116. „ 19.- 


-Istdo. 12 do. 


12 


2 





13 


13 





14 14 


15 16 


117. „ 20.- 


-Istdo. 12 do. 


19 


4 





21 


10 





24 


26 


118. „ 21.- 


-Istdo. 12 do. 


24 





27 








29 


30 



119. Fixing, extra. 

«. d. 

120. Moulding to shelf 14 inches wide, extra . . 11 6 

121. Ditto ditto 12 ditto . . 10 

122. Ditto ditto 10 ditto ... 90 

123. Ditto ditto - 9 ditto . .80 



Enamelled Slate, Oxford Fronts. — Square with Ogee 
Mouldings, 





Fine Cast- 
ings. 
8. d. 


Black 
Ground. 
8. d. 


Bright with 
a set each of 
bright and 
black more- 
able bars. 
«. d. 


124. Size of fire, 14 inches . 


17 6 


27 


70 


126. Ditto ditto, 16 do. 


19 


29 


76 


126. Ditto ditto, 18 do. 


21 


32 


84 


127. Ditto ditto, 20 do. 


24 


36 


96 
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Slater's Work. 



Circular Beaded. 



Items. 




d. 




d. 




d. 


128. Ditto ditto, 14 do. 


20 





30 





80 





129. Ditto ditto, 16 do. 


22 





33 





88 





180. Ditto ditto, 18 do. 


24 





36 





96 





131. Ditto ditto, 20 do. 


26 





40 





104 





132. Ditto ditto, 22 do. 


28 





42 





112 





133. Ditto ditto, 24 do. 


30 





46 





120 






; size, 6$. 
3s. &d. 

1st size, 24«. for extra sized Oxford 



134. Boxed registers, 1st i 
136. Ditto ditto, 2nd do., 

136. Fire stones, per set '. 

fronts. 

137. Ditto ditto, 2nd do., 18s. for dining and drawing room 

fronts. 

138. Ditto ditto, 3rd do., 

139. Ditto ditto, 4th do., 

140. Ditto ditto, 6th do., 

141. Linings, from 7s. to 



14s. 6i. for middling sized fronts. 
12s. 6(2. for small ditto. 
9s. 6(£. for bed room do. 
12s. per set. 



Enamelled Slate Covings. — In Three Pieces, Splayed and 
fitted to Oxford Fronts. 



142. For 2 ft. 6 in. openings 

143. Ditto, 2 ft. 9 in. ditto . 

144. Ditto, 3 ft. uy. ditto . 
146. Ditto, 3 ft 2 in. ditto . 



Plain Slate, 


Black 


Variously 


per Set. 


Enamelled. 


Oxnamented. 


8, d. 


8. d. 


8. d. 


10 


20 


40 


12 


24 


46 


14 


28 


60 


16 


30 


65 



Abohed Covings.- 



-Jn One Piece, for drcidar-headed Oxford 
Fronts. 



146. For 2 ft. 6 in. openings 

147. Ditto, 2 ft. 9 in. ^itto . 

148. Ditto, 3 ft in. ditto . 

149. Ditto, 3 ft. 4 in. ditto . 



Plain Slate, 


Black 


Varionslj 


per Bet. 


Enamelled. 


Ornamented. 


8. d. 


8. d. 


8. d. 


15 


30 


40 


18 


35 


46 


20 


40 


52 6 


26 


45 


60 



Digitized by Google 



Enamelled Slate. 



163 



Enamelled Slate Wash-Stand and Dbbssing-Tablb 
Tops. 



Items. 

150. 3 ft. 9 in. by 1 ft. 6 in., 6-in. 

back 

151. 2 ft. 9 in. by 1 ft. 6 in., lO-in. 

back and shelf 

152. 3 ft by 1 ft. 8 in., 7-in. back . 

153. 3 ft. by 1 ft. 8 in., 10-in. back 

and shelf . . 

154. 3 ft. 6 in. by 1 ft. 8 in., 7-in. 

back ..... 

155. 3 ft. 6 in.' by i ft. 8 in., lO-in^ 

back and shelf 

156. 3 ft. 9 in. by 1 ft. 10 in. T-in. 

back 

157. 3 ft. 9 in. by 1 ft. 10 in., 10-in. 

back and shelf 

158. 4 ft. by 2 ft, 7-in. back . 

159. 4 ft. by 2 ft, 7-in. back and shelf 

160. 4 ft. 6 in. by 2 ft., 7-in. back . 

161. 4 ft 6 in. by 2 ft., lO-in. back 

and shelf .... 
. 162. Ovolo mouldings, 9d. per foot run 

163. Ogee „ Is. „ 

164. Bounded comers, 6d. each 

165. Plain hole for basin. Is. 

166. Bebated da. do. 2s. 



Class I 



30 



35 
32 

36 

36 

43 

43 

47 

47 

50 

50 

54 

extra. 

do. 

do. 

do. 

do. 



Class 2. 

8. d. 

35 

38 

36 

41 

43 

47 

47 

54 

54 

56 

56 9 

62 



Slate Baths. 

Plain Slate. , Enamelled. 
£ 8. d. £ 8. d. 

167. Plain form, with inclined back . 3 15 5 5 

168. Ditto, with plain marbled casing to 

front and end, and capping round 

the whole 7 7 12 12 

169. Chiselled to figure, enamelled inside — ^with 

seat, marbled casing to front and end, cap- 
ping all round, and step and riser . . 18 
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Slater's Work. 



Itemf. 



Enamelled. 
£ «. d 



170. Complete sarcophagas-formed Bath, enamelled 
inside as china, supported on lion's claws 
on raised marbled platform, with panelled 
marbled casing and ring at each end, capping 
all round, and ornamental indexes and levers 
for taps 26 

Slated Head Stonbs, Monuments, Tombs, &c. 



171. Flat ledgers, 6 ft. 6 in. by 2 ft. 6 in. 

2 ins. thick 

172. Ditto, 3 ins. thick . . . . 

173. Head stone, 7 ft. 6 in. by 2 ft. 6 in., 

2 in. thick 

174:. Ditto, 7 ft. 6 in. by 2 ft. 6 in., 3 in. 
thick 

175. Foot stone 

176. Curbing with rounded nosing, 8 in. 

deep, per foot run .... 

177. Ledgers, plain, 1 in. thick, per foot 

super 

178. Ditto ditto, 1 J in. ditto . 

179. Plain cut letters, per dozen . 

180. Gilt ditto, ditto 



Enamelled Slate Door Furniture. 



181. Large knob for external door, mounted . 

182. Large knob for internal door, mounted . 

183. Small ditto ditto, ditto . . . . 

184. Escutcheon for key-hole and cover 

185. Door plates, plain square, each 

186. Ditto carved, ditto .... 

187. Shutter knobs with screws . 

188. Ditto, for latch 

189. Pearl-headed nails per dozen, 6d. . 

190. Complete set of marbled furniture for 

one side, with pearl-headed studs 



Plain Black 



Slate. 


8, 


d. 


35 





42 





50 





63 





25 





1 


9 


1 


4 


1 


6 


1 


9 


2 


9 



IrtClaai. 


2iidGla«. 


s. 


d. 


9. d. 


5 





6 


2 


6 


3 


1 


6 


1 9 


1 


9 


2 


1 


9 


2 


2 





2 6 


1 





1 6 


2. 





2 6 


8 


6 


10 
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Itema. 

191. Ditto, variously ornamented, from 18«. to 30«. 

192. Finger-plates, black-ground with flowers, 7«. Qd. per pair. 

193. Ditto, light ditto ditto, 9s, 6d ditto. 

194. Bell-pulls and circular plates, 4<. Qd, each. 

195. Bell-levers, boxed, 9«. <fitto. 

Patent Slate Ridges and Hips. — Per foot run. 

Diameter of roU. 



li ins. 2 ins. 

t, d, 8, d, 

196. Round top, and rebated joint . . .16 18 

197. Ditto, and square ditto . . . .14 16 

198. Square ditto and rebated ditto . .14 16 

199. Ditto and square ditto . . , .12 14 

DAY WORK. 

200. Slater, per day of 10 working hours . • .60 

201. Slate mason, ditto 7 

202. Labourer, ditto 4 

203. Boy, ditto 2 6 

204. Slates, per dozen, with copper nails, ladies . .19 

205. Ditto ditto, countesses 3 

206. Ditto ditto, duchesses . . . . . .43 

207. Compo fillet, per foot run 2 



For Notes and Memoranda, see Appendix. 



PLASTERERS WORK. 
Rendering, Lathing, and Plastering. — Per yard super. 



1. Render, only one coat, 

rough on brick . 

2. Ditto, and set . 

3. Two coats and set . 

4. Render, float, and set 
6. Ditto, to groin 

6. Render and set chimneys, 
each. 



straight. 



Circular. 



Labour 
«. d. 


AU 
MtteiUlf. 

». d. 


Labour 
only. 
*. d. 


P 

4| 


6 
8) 

10 

1 


3i 
4 
4f 
6 
11 


8J 


1 8 
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Plasterer's Work. 



Items. 

7. Lath only, single fir 

laths 

8. Ditto and plaster, one 

coat. 

9. Ditto ditto, and set 

10. Ditto and plaster, two 

coats and set . 

11. Ditto, plaster, float, and 

set . 

12. If set with gauged , putty 

add .... 

13. If lath and half, add 

14. If double lath, add 

15. If gauged with plaster 

for each coat, add per 
yard super 

16. If gauged with cement, 

ditto, add, ditto 

17. Lath, float, and set to 

Boffites or jambs, per 
foot guper 

18. Ditto to groins, ditto 

19. Ditto to backs of niches, 

ditto 

20. Ditto to heads of niches, 

ditto 



straight. 



CircQlflr. 



Labour 
onlj. 


AU 
Materials. 


Labour 
onlj. 


14 


7J 


3 




1 2i 
1 4 


5 
6i 


6i 


1 6 


7 


6i 


1 8 


8 




0| 
1 


2i 
3 
6 


li 

2 

1^ 
It 


H 


H 


... 


1 


3 


... 




^ 


0"'3 




• •• 


3| 
6J 



21. Arris, straight, per foot run . 

22. Ditto, circular, ditto . . . . 

23. Quirk, straight, ditto . . . . 

24. Ditto, circular, ditto . . . . 

25. Bead and double quirk, straight, ditto • 

26. Ditto, ditto, circular, ditto 

27. Puggifig, 1 J ins. thick, on sound hoari- 

ingf per yard super . . . . 
28; Ditto, on single fir laths, ditto. 



Labour 
onljr. 
8. d, 
Of 
1 
Oi 

ol 








2 
8i 



2i 
4 
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Floor Plastering. — Per yard svper. 
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Itenu. 



29. Malting and other floors, three coats, 2^ 
ins. thick, floated and trowelled face . 
80. Gray plaster, 2 ins. thick 

31. Ked ditto, ditto 

32. Keene*s cement, 1^ ins. thick, on con- 

crete 

33. Gray pozzolana ...... 



Stucco. — Per yard super. 

straight. 
Labour AU 

only. liaterialfl. 
a. d, 8. d, 

6 
8 
8 



34. 
35. 
36. 
37. 
38. 
39. 



40. 
41. 
42. 

43. 
44. 
46. 
46. 

47. 

48. 

49. 
50. 
61. 
62. 



Bastard, on brick . 
Ditto, on lath 
Ditto, trowelled on brick 
Ditto ditto, on lath 
Ditto ditto, for dado add 
Ditto ditto, for jambs 

and sof&tes, per foot 

super 

Groins, on brick, ditto 
Ditto, on lath, ditto 
Stucco on lath to backs 

of niches, ditto 
Ditto heads of niches, do, 
Arris, per foot rtm 
Quirk, ditto . 
Plaster to head and quirk 

ditto 

Ditto, and double quirk 
ditto 

Reveals to windows, 4J 

inches, ditto 
Ditto, elliptical, ditto 
Ditto, 9 inches, ditto 
Ditto, elliptical, ditto 
Friezes and 

floated on brick, per 

foot super 



IJ 




2 
O" 3 



li 



H 

9 
4 
1 
2 



3 



1 

Of 



^ 

6 



4 



6 



3i. 



Labour 


AU 


only. 


Materials. 


B. d. 


: d. 


6i 


2 6 


1 2 


6 9 


1 2 


7 2 


1 3 


7 6 


1 1 


5 6 



Cimiltr. 
Latmni 
onlj. 
t. d. 
7 
9i 
10 
11* 
3 



21 
l| 

n 



3f 
Of 



Si 
6 



2J 
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Plasterer's Work. 



StndglLt. 


Clrealar. 


Labour 




Labour 


AU 


only. 


MaterialB. 


onlj. 


Material!. 


8. d. 


«. d. 


9, d. 


8. d. 


2 




3 


5^ 




... 


3 


5J 






3* 


6| 






1 4: 


2 4 






1 ^ 


2 9 






1 10 


3 3 






2 2 


3 9 



Items. 

63. Ditto ditto, on lath, ditto 

54. Ditto ditto, on bricks 

elliptical, ditto . 

55. Ditto ditto, on lath, ellip 

tical, ditto 

56. Circular sof&te, bead and 

flush in panels, ditto 

57. Elliptical ditto,' ditto 

58. Circular 0. G. and bead 

sunk, ditto 

59. Elliptical ditto, ditto 



Margins, Cornices, and Mouldings. — Per foot run. 

60. Raised margins, to form 

panels, 4 inches wide 

61. Ditto ditto, 5 ins. ditto . 

62. Ditto ditto, 6 ins. ditto . 

63. Ditto ditto, for each ad- 

ditional inch in width, 
add . 

64. Ditto, moulded, add 

65. Impost moulding, or 

plain cornice, not ex- 
ceeding 4 inches girt, 
per foot run 

66. Ditto, 5 inches, ditto 

67. Ditto, 6 do., do. 

68. Cornices with spaces for 

frieze or soffite, to be 
girted and taken at, 
per foot super . 

69. Fancy plain, or reeded, 

ditto, ditto 

70. Mouldings, astragals, 

0. G., or ovolo, per 
foot run . 

71. Ditto, small reeds, do. 

72. Ditto, mixed 3 inches 

girt, do. . 






2 





H 





4 





24 
*•* 





s 





5 





H 










6 





1 


1 




1 


f 

























5 





H 





P 





6 





4 










7 





5 





6 


1 








74 





7 


1 







9 





I' 










2 















24 





2J 










3 
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Items. 

73. Ditto ditto, 4 do., do. 

74. Ditto ditto, 5 do., do. 
76. Ditto ditto, 6 do., do. 
76. Ditto, for every inch ad- 
ditional girt, add 



straight. 


drcnlar. 


Labour 


AU 


Labour 


AU 


only. 


HuterUI.. 


onlj. 


Materlidi. 


>. d. 


t. d. 


(. d. 


t. d. 






■0 3i 


7 


3^ 


e} 


4i 


8 




7} 


5 


9i 


OJ 


1 


Of 


IJ 



Cornice Enrichments. — Per foot run. 




inches 



77. Enriched mouldings, cast solid, per inch 

girt 

78. Ditto ditto, circular on plan . 

79. Ditto ditto, undercut 

80. Ditto ditto, ditto, circular on plan 

81. Ditto, members put up single 

82. Ditto ditto, circular on plan • 

83. Enriched soffite, string, or frieze, per 

inch width . . . • 

84. Ditto ditto, circular on plan . 

85. Plain sunk blocks, not exceeding 3 

diameter, each . 

86. Ditto, for every half inch above 3 

diameter, add . 

87. Cast paterae, or flowers, put up 

to 3 inches diameter, each . 

88. Ditto ditto, 4 do. „ . 

89. Ditto ditto, 5 do. „ . 

90. Ditto ditto, 6 do. „ . 

91. Ditto ditto, 7 do. „ . 

92. Ditto ditto, 8 do. „ . 

93. Ditto ditto, 9 do. „ . 

94. Ditto ditto, 10 do. „ . 

95. Ditto ditto, 12 do. „ . 

96. Ditto ditto, 16 do. „ . 

97. Ditto ditto, 18 do. „ . 

98. Ditto ditto, 24 do. „ . 

99. Ditto ditto, 30 do. „ . 
100. Ditto ditto, 36 do. „ . 



singly 



Fixing 
t. d. 



It 

i| 
i| 
u 



1 
li 

2 

Of 

2J 

3 

4 

6J 

9 

1 
1 3 
1 6 

1 10 

2 4 

2 10 

3 10 
6 6 
9 
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Plasterer's Work. 



Fbbnoh Plastbb. — Per yard tuper. 



Item. 



101. Render one coat on 

brick 

102. Ditto, and set . ' . 

103. Ditto, float, and set . 
104:. Ditto ditto^ and stncco 

for painting 

105. Render one coat on lath 

and half, zinc nails . 

106. Ditto and set, ditto 

107. Ditto, float and set, do. 

108. Ditto ditto, and stucco 

for painting, ditto 

109. For ceilings, ditto, add 

110. Arris, quirk, and ex- 

ternal angles, ifec. per 
foot run . . 



111. Rough cast on brick, 

one coat . 

112. Ditto, floated 

113. One coat on lath . 

114. Ditto, floated 

115. Ditto, on lath and half . 

116. Rough stucco, blue lias 

lime and clean river 
sand, on brick . 

117. Ditto, on lath, ditto 

118. Ditto, on lath and half 

119. Facia and pilasters on 

brick, per foot super . 

120. Plain mouldings, ditto . 

121. Arris, per foot run 



Ctrcular. 



Lalwur 
onlj. 
*. d. ' 


AU 1 
Matarialt. 
8. d. 


Labour 
onlj. h 
«. d. 


6i 


6 J 

9i 

1 1 


3i 
6 
ai 


10 


1 7 


1 li 


^ 

6i 


1 IJ 
1 4 


6 
8* 


1 
li 


2 3 
2i 


1 4 
li 


Of 


n 


1 


K. — Per yard tuper. 


5 
7 
6} 
7i 
8| 


lOi 

1 8| 
I 6 

1 11 

2 8 


6 
8 
8i 
10 
11 


7 
9 
10 


1 8 

2 5 
2 8 


9 

1 
1 1 


IJ 
7 
IJ 


3 

1 2 
1} 


2J 


li 
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PozZOLANA. — Fer yard mjper. 



Items. 



122. Plain face on brick . 

123. Ditto, jointed with white . 

124. Ditto, with facing of fine Pozzolana 

125. Arris edges, per foot run . 



Straight. 
<. d. 

4 

4 9 

6 3 

3 



CEMENT WORK. 



126. Roman Cement, rough 

render, per yard super 

127. Ditto, plain face, on 

brick, jointed, ditto . 

128. Ditto ditto, on lath, do. 

129. Ditto ditto, on lath 

and half, ditto . . . 

130. Ditto colouring, add 

per yard . . ; . 

131. Ditto shading or pajly 

colouring, ditto 

132. Ditto plain moulding, 

per foot super . 

133. Ditto plain facia, string, 

or pilasters, ditto 

134. Ditto ditto, if less than 

9 ins. wide, per foot 
run .... 

135. Ditto spikes and twine 

for projections, add 
per foot super . 
186. Ditto grooves and 
mouldings, not ex- 
ceeding $ ins. girt, 
per foot run 

137. Ditto ditto, 4 ins. do. . 

138. Ditto ditto, 6 do. do. . 



Labour 
onljr. 
8, d, 

6i 

9* 

11 

1 

"Hi 

8J 

8 

2i 

li 

2 



1^ 
2J 
8i 



straight. 



AU Mar 
terialB. 

1 7i 

2 3 
8 

3 6 
4i 

6i 

1 3 
6 

2| 

4 



8i 
4i 
6| 



GfrcnlBir. 



X/ftboor 
onlj. 
. d, 

8 

1 
1 2 

1 3 

3i 

4J 

,0 10 

3i 

2 

2i 



2J 
2i 
4| 
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Plasterer's Work. 



139. Ditto window sills, 

throated, 4 ins. thick, 
ditto 

140. Ditto arris, ditto . 

141. Ditto rustics, ditto 

142. Ditto reveals or mar- 

gins, 4 J ins. ditto . 
148. Ditto ditto, 9 inches, 
ditto 

144. Ditto, balusters, chim- 
ney pots, and trusses, 
per in. in height or 
length 

146. Portland Cement, 
plain face on brick, 
jointed, jper yard swper 

146. Do. do., pilasters, facias, 

per foot super 

147. Ditto, plain moulding 

ditto ... 

148. Ditto, plain &cia, &c., 

under 9 ins. wide,|>er 
foot run . 

149. Ditto, small mouldings, 

not exceeding 3 ins. 
girt, ditto 

150. Ditto, arris, ditto 

161. Ditto, rustics, ditto 

162. Ditto, margins or re- 

veals, 4} ins., ditto . 

163. Ditto, 9 ins., ditto 

164. Ditto, laid as paving, 

2 ins. thick, per foot 
super 

166. Patent Paint Cement 
rough render, one 
coat, per yard super 

166. Ditto, plain face on 
brick, jointed, ditto 



Stniffht. 






Circular. 




Labour 


AU 


Ma- 


Labour 


All Ma. 


onlj. 


teriali. 


onlj. 


teiiala. 


8, d. 


9. 


dL 


a. 


d. 


9, 


d. 


6 












1 





1 





!J 










li 


2 





3 












2i 





H 












Si 


, 












^ 


1 















9 


2 


4 





10 


2 


11 


2 





4 










6 


8 


1 


3 





10 


1 


6 


li 










• 

2 







2 

















1 

















2 















8 


2| 





^ 





8 





6i 


8 















8 


2 





6 












8 


1 


9 





10 


2 


2 


11 


2 


6 


1 


2 


8 


2 
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Items. 

157. Ditto, ditto on single 
fir laths, ditto . 

168. Ditto, ditto on lath and 

half, ditto 

169. Ditto, ditto on double 

lath, ditto 

160. Ditto, plain string, 

facia, pilaster, &c., 
ditto, per foot super . 

161. Ditto, plain mouldings, 

ditto . 

162. Ditto, plain facia, &c., 

under 9 ins. width, 
per foot run 

163. Ditto, small mouldings, 

not exceeding 3 ins. 
girt, ditto 

164. Ditto, arris, ditto 
166. Ditto, rustics, ditto 

166. Ditto, reveals or mar- 

gins, 4^ ins., ditto . 

167. Ditto ditto, 9 ins. ditto 



Labour 
onlj. 
<. d, 

1 1 

1 2 
1 3 

2^ 
8 

1 



straight 




2^ 
3| 



AUMa. 
teriaU. 
d, 

3 3 

3 8 

4 

6J 

1 10 

4i 

6i 
2 
8J 

4J 
8 



Labour 
onlj. 
«. d, 

1 4 

1 6i 

1 7 

8i 
10 

2 



3J 

2 

SJ 

2f 

4i 



Circnlar. 



AUMa. 
teriali. 
«. d. 

4 1 
4 7 

6 

8 
2 4 

6J 



8 
24 

4 

6J 
10 



Patent Mabble Cement. 



168. Common quality, on brick, per yard 

super 

169. Ditto, on lath, ditto 

170. Ditto, paving IJ inch thick, on con- 

crete, ditto .... 

171. Ditto, panels moulded (small), per 

foot super .... 

172. Ditto, facias, jambs, pilasters, archi- 

traves, &c., ditto . 

173. Ditto, plain moulding, ditto 

174. Ditto, arris, per foot run . 



straight. 


Circular. 


8. d. 


«. d. 


2 2 


2 8 


3 3 


3 9 


5 




9i 


1 


6| 


8^ 


1 5 


1 10 


1| 


2|- 
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Plasterer's Work. 



Items. 

175. Ditto, skirting 9 inches high, with 


straight. 


Cirenlar. 
«. d. 


3 inch girt moulding, ditto . 
176. Fine quahty, plain face and polished 





8i 





lOJ 








on lath, 'per foot super . 


2 


8 


3 


2 


177. Ditto ditto, pilasters, panels, shafts, 










friezes, &c., ditto .... 


2 


10 


3 


6 


178. Ditto, pedestals and shafts, ditto 


• 




3 


10 


179. Ditto, plain mouldings, ditto . 


3 


6 


4 


8 


180. Ditto, arris, per foot run . 










2i 


181. Ditto, enriched memhers, cast solid, 










per inch girty ditto 





i\ 





IS 


182. Ditto ditto, undercut, ditto 










74 


183. Parian Cement, on hrick, per yard 












2 


2 


2 


8 


184. Ditto, on lath, ditto 


3 


2 


3 


8 


186. Ditto, polished, white, per foot super . 





loi 


1 


1 


186. Ditto ditto, huff, ditto . 


1 


14 


1 


4 


187. Ditto ditto, green, ditto . 


1 


10 


2 


1 


188. Ditto ditto, hlue, ditto . 


2 


8 


3 





189. Ditto ditto, in imitation of marbles, 










&c., ditto 


3 


9 


4 


9 


190. Ditto, mouldings, ditto . 


1 


4 


1 


9 


191. Ditto ditto, polished, ditto 


2 


2 


3 





192. Ditto ditto, in colours, ditto 


3 


2 


4 





193. Ditto ditto, in imitation of marbles. 






> 




&c., ditto 


5 





• 6 


3 


194. Maetin's Cement, rendered on brick, 










per yard super ,' . . . 


1 


3 


1 


5 


196. Ditto, trowelled for painting on, ditto 


2 


2 


2 


6 


196. Ditto ditto, and jointed, ditto . 


2 


4 


2 


7 


197. Ditto ditto, floated and set on lath. 












3 


2 


3 


6 


198. Ditto ditto, ditto, fine, ditto, ditto . 


3 


8 


4 





199. Ditto ditto, ditto, finest, ditto, ditto . 


4 


1 


4 


6 


200. Ditto, floors, 1 inch thick, ditto 


A 

4 


Q 






201. Ditto, reveals, 4 inches, per foot run . 





4 





6 


202. Ditto, skirting, plain 9 inches wide. 















44 





5 


203. Ditto ditto, ditto 12 ditto, ditto 





6 





7 


204. Ditto, angle beads, quirked, ditto 





3i 





44 


206. Ditto, mouldings, above 4 inches, per 








1 


5 


1 


10 
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lime— Whiting, ftc. 

206. Ditto ditto, 4 inches and less, per inch 

girty per foot rm 

207. Metallio Cement, floated and jointed 

per yard iuper .... 

208. Ditto, facia, pflasters, Ac^per foot $uper 

209. Ditto, plain monldings, ditto . . 

210. Ditto, arris, per foot run 

211. Ditto, rustics, ditto 

212. Ditto, margins, reveals, &c,, 4 inches, 

ditto 

213. Mastio, plain face, jointed, per yard 

super 

214. Ditto, plain mouldings, per foot super 

215. Ditto, arris, per foot run 

216. Ditto, margins, reveals, facia, Ac, per 

inch wide, ditto . . . . 
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GiroQlAT. 


(. d. 


t. 


a. 


If 





2i 


9 Q 


3 


2 


^ 





? 


1 7 




If 







3| 







41. 







3 2 


8 


8 


1 10 


2 


4 


If 





21 


li 








LiMB-wHiTiNa, Whitb-washino, akd Bepairikg. 
Per yard super. 



217. Lime-whiting walls, Ac, once 

218. Ditto ditto, twice .... 

219. Washing and stopping .... 

220. Wash, stop, and white to new work, once 

221. Ditto ditto, ditto ditto, twice 

222. Ditto ditto, ditto ditto, to old work, once 

223. Ditto ditto, ditto ditto, twice 

224. Ditto ditto, drab, stone, buff, or salmon colour, 

225. Ditto ditto, ditto ditto, twice 

226. Ditto ditto, lemon, or straw colour, once 

227. Ditto ditto, ditto ditto, twice 

228. Ditto ditto, gray colour, once 

229. Ditto ditto, ditto ditto, twice . . . 

230. Ditto ditto, blue colour, once 

231. Ditto ditto, ditto ditto, twice 

232. Ditto ditto, green (verditer), once 

233. Ditto ditto, ditto ditto, twice 



once 
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Plasterer's Work. 



inches 



Itemf. 

234. Washing and stopping plain cornices, 12 

girt OT lesB, jper foot run . 

235. Washing, stopping, and white, ditto ditto 

236. Ditto ditto, and distemper, ditto ditto . 

237. Ditto ditto, enriched cornices, ditto 

238. Ditto ditto, and white, ditto ditto 

239. Ditto ditto, and distemper, ditto ditto . 

240. Ditto ditto, enriched cornice and soffite, ditto 

241. Ditto ditto, and white ditto ditto . 

242. Ditto ditto, and distemper, ditto ditto . 

243. Ditto ditto, Ionic, black cornice, ditto . 

244. Ditto ditto, and white, ditto ditto 

245. Ditto ditto, and distemper, ditto ditto . 

246. Ditto ditto, enriched Ionic, black cornice, ditto < 

247. Ditto ditto, and white, ditto ditto 

248. Ditto ditto, and distemper, ditto ditto . 

249. Ditto ditto, Corinthian cornice, ditto ditto 

250. Ditto ditto, and white, ditto ditto 

251. Ditto ditto, and distemper, ditto ditto . 

252. Ditto ditto, ornaments, per foot super . 

253. Ditto ditto, and white, ditto ditto . 

254. Ditto ditto, and distemper, ditto ditto . 

255. Cornices and other members, picked out in colour, 

per foot extra 

256. Ornamented soffite or frieze . 



8. d. 



ditto 



PLASTERER'S DAY WORK. 



257. Plasterer, per day of 10 working hours . .60 

258. Ditto, per how 7J 

259. Labourer, per day • 3 9 

260. Ditto, per howr 5 

261. Modeller, per day 7 6 

262. Ditto, per hour 9 

263. Hawk Doy, per day 2 

264. Ditto, p&r hour 2J 

d65. Lime and hair, per hod \ . . . .09 

266. Ditto, for outside work, ditto . . . . 94 

267. Fine stuff, j?er hod 13 

268. Putty, ditto 17 
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TfMna 




8, 


d. 


£\ ai\ i ■_ - ■ - ^ 1^ ^ J 




1 


a 



A W /\ T\l J T 







8 






4 


4 


^\ mf • J J /» 1 







»i 






5 


6 


274. Uitto, supernne, per bag 


• 


1 


1 


A w ^ *T%* i 1 1*11 « 




8 


6 









6 






3 


3 


378. Cement, Eoman, per bushel 


. 1<. 6i. to 


2 





TX. * 1 A 1 • a J 




3 


3 






4 


3 


281. Ditto, Portland, ditto 


. 2<. 3(2. to 


2 


9 


/% /-\ TV* 11 jT1» 




1 


7 


<X TV • J ■ * 1 • J J 




4 


6 


A A ^ I \* XJ J * i J _ _ 




7 









4 


9 


/% H \ • J J J • J J _ _ 




7 


6 


A^XIV nr\ *ii HA" 1* 9 




4 


3 






5 


3 






7 





O /\ ✓^T. Ti I* 







9 






' 


10 


292. Tnames sand, washed, ditto 









A y^ T • 1 J 




1 


10 


294. Mastic, per cwt 




5 


3 






8 


8 




4 


10 


i^AW T * 1 V 91 




2 


1 


298. Ditto, ditto, and nails, ditto 


• 


2 


6 






3 


2 


800. Ditto, and nails, ditto . 




3 


7 






4 


2 






4 


10 


n/\o ri_ ixj J 









A /\ A T\ixx^ "I 1 J • 1 J 

























9 


807. Ditto, ;?rW» 




4 


6 


808. Double size, per gaUon 




1 









6 





310. Ditto, jpei- ». . . . . 







4 



i2 
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PlaBterer's Work. 



Items. 4. 

811. Blue black, ditto 6 4 

312. Whitewash, with size . . . per pail 1 4 

313. Colour, common, ditto . . . ditto 1 10 

314. Ditto, lemon, straw, orange, ditto . ditto 2 10 
316. Ditto, blue, ditto .... ditto 3 8 

316. Ditto, blue and verditer, ditto . . ditto 4 2 

317. Ditto, green and verditer, ditto . . ditto 4 4 

318. Wax for moulds, to enrichments, &c., per fl>. .36 

319. Carting, per single load 3 6 

320. Ditto, per double load 5 6 

J. M. Blashfield's Prices of Buildino Matebials. 

£ 8. d. 

321. Boman cement, per bushel . . . .014 

322. Portland cement, ditto 2 

323. Tarras cement, ditto 2 6 

324. Superfine plaster, per cwt 6 6 

326. Fine plaster, ditto 3 6 

326. Coarse plaster, ditto 2 9 

327. Grey lime, per yard II 

328. Chalk Ihne, ditto 9 6 

329. Sand, ditto . . . . . . .060 

330. Pantiles, per thousand 3 10 

331. Plam tiles, ditto 2 

332. Fire bricks, ditto 5 10 

333. Fire lumps, from Is. Qd. each. 

334. Fire tiles, from Is. Qd, each. 

335. Stone ware closet pans and traps, each . .076 



336. Stone ware pipes, 4 ins. Is. ; 6 ins. Is. 4(2. ; 

9 ins. 2s. 3d. per foot. 

337. ' Terra cotta chimney pots, from 2s. 4(2. each. 

338. Ditto, chimney shafts, 6 feet 6 ins. high, 36s. each. 

339. Ditto, washing sinks. Is. 6(2. per foot super. 

340. Ditto, area drain traps, 7s. 6<i. each, one foot square. 

341. Ditto, mullions from Is. per foot run. 
§42. Ditto, label mouldings, Sd. ditto. 

343. Ditto, garden edging, 4(2. ditto. 

344. Ditto, circular bsdusters, 2(2. per inch in height. 

345. Ditto, scjuare balusters, 2^. ditto. 

346. Ditto, parapet tracery, from Is. per foot super. 
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347. Ditto, capitals, from 15«. each, 

348. Ditto, terminals for gate pins, from 10«. 6c2. each, 

349. Ditto, rosticated work. Is. per foot tuper. 

350. Ditto, statues, from £4 each, 

351. Ditto, vases, from 10s, 6(2. each, 

352. Ditto, garden seats (single), 12s. each, 

353. Ditto, coats of arms, from 2 feet 6 ins., 8 guineas, to 6 feet, 

20 guineas. 

354. Ditto, pendant vases, from 7s, &d, each. 

Fob Notes akd Memoranda, see Appendix. 
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Items. 

17. Bending, extPA, per foot svper 

18. Obscnring, extra, ditto • 



«. d. 

6 
4 



Fluted Sheet Glass. — Per foot super. 



19. In squares, 10 by 8 and nnder 



Weighing 
15 oz. to 
thefi)ot. 

9. a. 

6 



Weighing 
21 oz. to 

the foot. 
.8. d. 

8 



20. Ditto, above 10 „ and not above 

li feet 8 11 

21. Ditto, above 1^ feet and not above 

2 feet 9 11 

22. Ditto, above 2 feet and not above 

33 by 30 inches .... 11 13 

23. Extra on sheets and sqnares when above 40 inches 

long, or 30 inches wide, /oof «Mper . .03 
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Prices of Sheet Grlass. 1 
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Glaner's Work. 
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Olarier'B Work. 



Hartley's Patent Kough Plate and Sheet Peb- 
FORATED Glass for Ventilation. 

Per foot super. 



(Manufactured under Lochhead's Patent, for Offices, Warehouses, 
Factories, Public Rooms, Schools, Churches, Chapels, &c.) 





Patent 

Bough 
Plate. 
* in. thick. 






Shht. 






Itemi. 


21 OS. 


21 


S ox. 


32 01. 






d. 




d. 




d. 




d 


96. Squares cut to the sizes 


















ordered, not above 10 


















by 8 


\ 


3 


1 


3 


\ 


Q 


2 


3 


96. Ditto, above 10 by 8 


















and not above 14 by 10 


1 


4 


1 


4 


\ 






4 


97. Ditto, above 14 by 10 


















and not above 1} feet 


1 


5. 


1 


5 


1 

X 






5 


98. Ditto, 1^ feet and not 


















above 3 feet . 


1 


6 


1 


6 


2 





2 


6 


99. Ditto, above 3 feet and 


















not above 4 feet 


1 


7 


1 


7 


2 


1 


2 


7 


100. Ditto, above 4 feet and 


















not above 5 feet 


1 


8 


1 


8 


2 


2 


2 


8 


101. Ditto, above 6 feet and 


















not above 6 feet 


1 


9 


1 


9 


2 


3 


2 


9 


102. Ditto, above 6 feet and 


















not above 8 feet 


2 





2 





2 


6 


3 





103. Add, per foot super j for 


















squares when above 


















40 ins., and not above 


















45 ins. long 





1 





2 





3 





4 


104. Ditto, above 45 ins. and 


















not above 50 ins. long 





2 





3 





5 





7 


105. Ditto, above 50 ins. and 


















not above 56 ins. long 





3 





4 





7 





10 


106. Ditto, above 66 ins. and 


















not above 60 ins. long 





4 





6 





9 


1 






107. Coloured ; ruby, blue or green, double price*. 



Digitized by 



Patent Plate Ghlass. 187 

'*'X3eiOO»0«DOOO"*0000'*0000 g •**^xow 

6 X d *"* ^ 

^ ,5 ,-1 ^ ^ ^ ^ eo 00 00 00 •§ j5tioQO<ioo ^ 

— ' -'2 *S 

eo'Of-i(N'*U5t*^ei«OOOOfH»0 00 0» g eo'wOt*© ^ 
• d ^ ^ • '^S 

gQ}5t;i-irHi-ii-tiMfHo^«Ne^ooooeooo«^55,;NC<ic<i ^ 

W^«'xsOi-<oO'^«oo«-«'^<ooOf-«oou3i>«^e4»^N'*<e S 

^ OB i-i iM ,-1 r-« 1-r iM 09 09 Cq C4 99 OO CO 00 &StoOiie9C4 ® 

• ~ g O 

^ '•-4*«^O«C0«00aOeq'*OC»O00i0 r^'^ON'* ^ 

^ - a - Z 

§. ^•^oo'^«ot*oie9«£>oo©«<eo<M'* • ^"eoo-^ g 

5. H 5e; »-i .H rH ^ 09 <N (M eo CO CO ^ ^ &5 •» <N cO eo g OD 

eg H g l-g 

j* 3 e«3'«'©^CO»0 50 00»-i'«*4 00 0COO>«^^~ W-^t-diOSS 

QD pO S5iBr-l-HrH»HrH©9<M0909COCOOOCO^«2 SEJ^ScqOlCO « ^ 

2 opgo — : <Md 

M rH3 e4'X3rH09^uDfc»wo9«oooof-i«o«ofe <N'«'*«eoo*s*2 

3 Sq«9.-i-l,-i,-lrHr-l09efle9(MCOCOCOCOg ^•o09C«l«9 F*S 

5 r4*XS O ^ CO «0 O fH.'* «0 00 1-1 CO ?0 00 2 <N «0 S 

di. ^ Wd. 'SS? 

O Se;t».-n-«fH-i,-i.-io9©9cqo9<Nooaooo«> ^•B09oqc9 bo*^ 

^ — 1=— 

^ <«(i'ts'^*ot>oOi-40 00tHootda»ooceo^*^ •^'moI'^x'o^ 

S d ^ © d $^ 

>5 to i-l ^ fH fH f-i 09 09 CO CO 00 CO ^ 5< ^ 00 CO CO ^ 

PL| ^ ' ■ >^ S ►» 

ed'^€0'*<0l>OC0<0O^C0«0O0i9«0O j^^^^^ 

^•0^fHrHrH.^0909C100CO0O'*'<H'<^<g .5Sco-09COCO*s3' 

gpq ^ gm 

« c4'«e'W»a<oosfH'T*<oorH.-i'*(3sOco2 c^-e 00,0 o ^ ^ 

^ •;^«-iP^r-l<-iC9O9090qO3eoeO^T}i g |§ •5090^03.^$ 

13 ^ g 

rH-o »H 09 U3 00^00 50 OOO 09 <0 O 1 ^ «0 C» O ^ ^ 

^•5»HWrHf-«^i-iO!lO9O9O90OCOCO'*^ JoB 090909^fe'o 

, , , ; ^ - go 8o.9 

I -I .1 .-^ . tt^^;^':^!' N I I I If ^ • • 'III 

.S^.S^.S-eg^ ^111 I ^^O9co^«)oooe9'§ J-g-9 

IH JH 5h *5 ^ ^ ^ ^ r-i rH 1-1 rH i-I r-l rH rH rH »-I rH ,-(,-( ^ .-^ ^ 



Digitized by 



188 



Glazier's Work. 



Beitish Polished Plate Glass. — Per foot mper. 













POLISHBD. 








8ILYBAKD. 


ZV PLATBS. 




Oluing 


Seconds 

su. 


Best 

SU. 


Seconds 


Bert 


Items. 






Quality. 


Tering 


rering 


Quality. 


Quality. 










QnaUtr. 


Qualitj. 
















d. 


8. 


d. 


9, 


d. 


9. 


d. 


9. d. 


129. Not above 1 ft. mp. 


2 





2 


o 
D 


2 


ct 



2 


11 


3 4 


130. Ditto 


2 feet, do. 


2 


6 


2 


9 


o 
O 





3 


7 


3 10 


131. Ditto 


3 , 


, do. 


2 


9 


3 


3 


3 


6 


4 


2 


4 6 


132. Ditto 


4 , 


, do. 


3 





3 


6 


3 


9 


4 


6 


4 8 


133. Ditto 


6 


, do. 


3 


3 


3 


9 


4 





4 


8 


4 11 


134. Ditto 


6 


, do. 


3 


6 


4 





4 


6 


4 


11 


6 6 


136. Ditto 


8 


, do. 


3 


9 


4 


4 


6 





6 


4 


6 


136. Ditto 


10 , 


, do. 


4 





4 


9 


6 


6 


6 


10 


6 7 


137. Ditto 


16 : 


, do. 


4 


3 


6 


3 


6 





6 


8 


7 6 


138. Ditto 


20 , 


, do. 


4 


6 


6 


9 


6 


6 


7 


4 


8 1 


139. Ditto 


30 , 


, do. 


4 


9 


6 


3 


7 





8 


3 


9 


140. Ditto 


40 , 


, do. 


6 





7 





7 


6 


9 


6 


9 11 


141. Ditto 


60 , 


, do. 


6 


3 


7 


6 


8 





10 


3 


10 9 


142. Ditto 


60 , 


, do. 


6 


6 


8 





8 


6 


11 


2 


11 8 


143. Ditto 


70 , 


, do. 


6 





8 


6 


9 





12 


2 


12 8 


144. Ditto 


80 , 


, do. 


7 





9 





10 





13 


2 


14 2 


146. Ditto 


90 , 


, do. 


8 





10 





12 





14 


8 


16 8 



Thickness of glazing qnalily from y^ths to ^th of an inch. 



146. Long narrow slips charged at the rate per foot of plates of 
the same length, and whose breadth is a third of the 
length, thus 100 by 20 would be charged at the same 
price per foot as 100 by 34, as 60 by 14 at the price of 
60 by 20, and so on. 



Digitized by 



Prices of Plate Grlass. 



189 



O CO o 
oa oa O 



O 00 CO o 
50 CO CO CO 



O CO O CO o 
00 00 Od Od o 



• •^ O 00 CO OJ 



o o o 



O CO O CO o 
l> i> 00 00 05 



O CO O CO o 
CO CO J> J> 00 



O CO O.CO o 
aO )0 CO CO l> 

O CO O CO Q 
JO JO CO 



i i 

I - 

g i 



^'XS O 00 CO Od 

•D ^ ^ ^ ^ 



. *^ O 00 CO oa 



'•0 00 00 00 00 



« CO 00 



rH rH 00 



.r^O O 0« 00 
•^•0 O iH iH iH 



r 



00 CO « o o ^ 
^ rHOlCO'*-' 

^ CO 



J . . . 



08 

I 



I 



fc* 00 oa O iH 

JO JO JO 



I o o o o 



5z; 



00 JO CO 
JO JO JO JO 



Digitized by Google 



190 



Ohmer^ Work. 




»««0«00'^Tj<0 3 OB 

'• I 1 

CO O Oa CO CO CO CO ^ 
?«5«0000'^JO<Oi*£»-3 

t^^ti 

* 'S fti H o 

^ 1 1^-^?: 

; 1|2f! 

^ a oj o •^tc 

OOC30«0>000 3 H (D'S'd 

^ 3i S^fJ 

gc^oo^iocdb-Toooao r-ici 

J (P op op op CO CO C& CO fc« J> 



Digitized by Google 



Glass Tiles and SQates. 



1»1 



•M CO QO O O 
iH 

O O O rH 



O 

»-i ~ - - 

N 

o 

CO iH CO « 
1-i OlOi CO 



ft O rH iH rH 0« 

oflS ^ iH iH 

^ fl*«DOOr-lTHC« 

is O iH O CO O 
S <5 O O fH iH G« 

© 

f 1 

OQ 

i I ... .1 

1 I 

OO >0 CO b-^ 00 
t> fc* 



1 



as 



is 00 fc* CO 00 iH O O 00 
« iH 

S iJiH rH rH rH rH iH O O 

J •^'^COOOOrHOOOi* 

^ 8 rH rH rH O O O O 

S M •OrHOOOOiOOJC^CO 
O rH 

55 rH rH rH O O O O O 

. ____ 

^ 'QOdOOODb-COCOiO^O 

«o . 

•-• "sOOOOOOOO 

jj ^SOOJC^JC^OOOCOG^O 

•I 

•oOiOiOJrHiHiHrHiH 

.J •eiHOOCOT^cOOO 
•S| rH 

WOiOiOirHiHTHiHO 
ea \5ji*ttOaOOOOOOrHOOOO 

P -S-S rH 

§ •DrHiHrrliHrHOOO 

SoOCSJDlrHOOOOCO 
rH iH 

••iHiHrHOOOO. O 

0*^C«OOO00JC* 
iH rH rH iH rH rH 

xJIOOJOOOcpCOCO, 
Oe«e«<:%rHrHrHrH 

•-is 

111 11 III 

fi OQ OQ Q !;> 1^ h^l P 

O&OrHC^iCO'^iOcd 
J>Q0000005 00 00 00 
iHrHrHiHrHrHiHrH 



Digitized by Google 



192 



Glazier's Work. 



Grown Glass, Qlazbd in New Sashes, Skyliohts, 
Per foot mper. 



ItonuL 

187. Squares, 6 by 4 ins. and 
under 10 by 8 ins. . 

188 Ditto, 10 by 8 ins. and 
not above 12 by 10 ins. 

189. Ditto, above 12 by 10 

ins. and not above 2 
feet .... 

190. Ditto, above 2 feet and 

not above 2 ft. 6 ins. . 

191. Ditto, above 2 ft. 6 ins. 

and not above 3 ft. . 

192. Ditto, above 3 ft and 

not above 3 ft. 9 ins. . 



193. Squares, 6 by 4 ins. and 

under 10 by 8 ins. . 

194. Ditto, 10 by 8 ins. and 

not above 12 by 10 ins. 

195. Ditto, above 12 by 10 

ins. and not above 2 
feet .... 

196. Ditto, above 2 feet and 

not above 2 ft. 6 ins. . 

197. Ditto, above 2 ft. 6 ins. 

and not above 3 ft. . 

198. Ditto, above 3 ft. and not 

above 3 ft 9 ins. 



199. If ground, add, 'per foot iuper 

200. If bent, add, ditto . . . . . 

201. If flatted, add, ditto 

202. Stopping squares in old sashes, extra, per foot 

super 

203. Be-laying old glass in new sasbes, (breakage at 

risk of employer,) extra, per foot super. . . 



12 oc. to Saperfldal Foot. 




Bert. 


Seconds. 


Thirds. 


Fonrtlui. 




8. d. 


*. d. 


«. d. 


8 


7 


6i 


5 








6i 


1 oj 


\1\ 


10 


8 


1 14 


1 0} 


lOJ 


8J 


1 4 


1 2i 


1 OJ 


9J 


1 6 


1 *i 


1 2i 


lOJ 


It (x. to SopeiflcUl Foot 




Bert. 


Seconds. 


Thirds. 


Fourth!. 


«. £ 




: d. 


«. <r. 




1 oj 


114 


... 

9 


1 7 


1 4i 


1 14 


11 


1 9 


1 7 


1 sj 


1 1 


1 11 


1 9 


1 6 


1 2 


2 2 


2 


1 9 


1 4 



44 
34 



Digitized by Google 



Painter's Work. 



Items. 



193 



204:. Puttying skylights or sashes, per dozen squares . 3 

205. Cleaning ditto ditto 6 

206. Lead lights, new, set with quarries and f lead, 

per foot super ^ 11 

207. Ditto, new leading old lights, ditto . . . 10 

208. Ditto, repairing, including part leading, ditto . .07 

209. Cementing lights, new or old, ditto . . .03 

Fob Notes and Mbmobanda, see Appendix. 



PAINTEE'S WOKK. 



Items. 

1. Painting in common co- 

lours, per yard s 
including kno 
and stopping . 

2. For each additional 

add . 

3. If flatted, add 

4. If sanded, add 

5. If finished in part^ 

lours, add. 

6. If gold size knotting, add 

7. Grounds for imitations, 

add . 

8. Grey, drab, salmon, add . 

9. Brunswick green, add . 

10. Olive and light green, 

lilac, and peach blos- 
som, add . 

11. Indian red, add 

12. Blue verditer, patent 

green, and yellow, add 

13. Lake or vermilion, add . 

14. For splashing to imitate 

granite, add 

15. Carved work, per foot 

super 



c 


nee. 


Twioe. 
8, d. 


Three 
times. 
*. d. 


Four 
times. 
8, d. 





^ 


6 


8 


10 
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... 


... 


... 
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It 











i| 
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2i 


Si 


4i 


St 
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Painter's Work. 



16. For each additional coat, 

add .... 

17. If flatted, add 





Twioo. 




*. d. 




times. 


%. d. 


«. d. 


li 






\\ 







KuNNiNo WoBK. — Fer foot run. 



18. Skirtings, narrow, plain, 

not exceeding 9 ins. 
• wide 

19. For each additional coat, 

add .... 

20. If flatted, add 

21. Hand-rail, newels, skirt- 

ing, 9 to 12 ins. wide, 
plinth, base, surbase, 
string, stair-margins, 
and chair-rail . 

22. For each additional coat, 

add .... 

23. If flatted, add . . 

24. Cornices, under 12 ins. 

girt, frames and bars 
to skylights and hot- 
IjLoases, and moulded 
skirtings . 

25. For each additional coat, 

add . 

26. If flatted, add 

27. Cornices, 12 to 18 ins. 

girt, water trunks, and 
arris gutters . 

28. For each additional coat, 

add .... 

29. If flatted, add 

30. Ke veals to windows and 

doors, 4J ins. . 

31. Ditto, 9 do. . 

32. For each additional coat, 

add to item 30 . 

33. Ditto, add to item 31 . 



Oi 



1 

OJ 
Oi 



1 

Oi 
OJ 



IJ 




IJ 



li 



li 



2 



li 
2i 



If 



2 



1| 



2} 



2 
2i 
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Items. 



34. If flatted, add to item 30 

35. Ditto, add to item 31 

36. Stone strings and 

plinths, window sills, 
edge of coping, &c. 

37. For eaefe-additional coat, 

add to item 36 . 

38. Bain water pipes, and 

gutters 

39. For each additional coat, 

add to item 38 . 

40. Picking out mouldings 

or black lines . 

41. Broad lines for panels . 

42. Light and shadowed lines 

43. Graining, moulding, 

separately 

44. Cross-banded margins . 

45. Enriched cornices, friezes, 

chimney caps, and 
other enrichments, 
per foot mper . 

46. For each additional coat, 

add . . . , 

47. If flatted, add 

48. Item 45, in party co- 

lours, ditto 

49. Qraining hand-railing, 

add to price of paint- 
ing, per foot run 

50. Yamishmg ditto, each 

coat .... 



One 
*. 4. 

OJ 

Of 


Twice. 
«. d. 


Three 
times. 
8. d. 


Fon 
tfanei. 
8, d. 
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Sash Frahbs and Squabbs. — Each. 



51. Frames, not exceeding 

24 super feet . 

52. For each additional coat, 

add . . ^ . 

53. If flatted, add 






8 


1 


1 4 





4 









4i 







1 8 



Digitized by 



196 

Items. 



Painter's Work.— Sash Frames, &c. 



54. Large frames, exceeding 

24 super feet, and 
Venetian frames 

55. For each additional coat, 

add .... 

56. If flatted, add 

57. Squares, not exceeding 

2^ feet super each 
per dozen 

58. For each additional coat, 

add .... 

59. If .flatted, add 

60. Squares, exceeding 

feet super each, per 
dozen 

61. For each additional coat, 

add .... 

62. If flatted, add 

63. Casement lights, each . 

64. For each additional coat, 

add .... 

65. If flatted, add 

66. Bars and scrapers, each . 

67. For each additional coat, 

add .... 

68. If flatted, add 

69. Chimney pieces, plain, 

eocA • 

70. For each additional coat, 

add . 

71. If flatted, add 

72. Chimney pieces, boxed, 

each 

73. For each additional coat, 

add • . • 

74. If flatted, add 

75. Graining sash frames and 

squares, oak, wainscot, 
or mahogany ; frames, 
each ; squares, per 
dozen 



Once. 
(. d. 


Twice. 
8. d. 


Three 
times. 
8. d. 


11 


1 4 


1 9 


6 

6i 


... 


... 


8 


1 


1 4 


4 
4i 


... 


... 


1 


1 5 


1 10 


5 
6 
4 




0"'7 


1* 
if 
3« 
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5i 
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IJ 






1 2 


1 8 


2 2 


6 
9 






1 8 


2 4 


3 


8 

1 1 






1 3 
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Items. 

76. Ditto ditto, satin and 

rosewood, &c. . 

77. Cleaning mahogany or 

wainscot squares and 
varnishing, per dozen 

78. Ditto, beads, per set 



Onoe. 


Twice. 


Three 


Four 






timet. 


times. 


a. d. 


a. d. 


a, d. 


a. d. 


1 10 








d 4 








10 









Per Foot 


Frunei, eaeh. 


Super. 


Sqrs. per doc 


a, d. 


a, d. 


2 


1 1 


^ 


1 3 


3 


1 4 


3J 


1 7 


4 


1 10 




a, d. 



Imitation, Mabbling, &c., done in best manner. 
Per foot super. 



79. Oak or wamscot .... 

80. Mahogany, sycamore, and common 

maple 

81. Satinwood 

82. Pollard oak, rosewood, bird's eye 

maple 

83. Wahiut, Amboyna, and yew 

84. For carved work and enrichments, 

add to items 79 to 83, inclusive, 
one fourth, respectively. 



85. Edges or mouldings cut in of same wood, foot 

run 

86. Cross bands, ditto, ditto . . , . . .0 

87. Black and single shadowed lines to form panels, 

ditto 

88. Ditto, double shadows, ditto .... 

89. Veined marble, with dead white groimd, per foot 

super 

90. Black and gold, dove, and Bardillo, ditto . . 

91. Venetian, French, Sienna, Brocatella, Devon- 

shire, or Eouge Royal, ditto .... 

92. Verde Antique, Oriental, Jasper, &c., ditto . 

93. Blue and gold, or lapis lazuli .... 1 

94. Columns, add one-half of above prices. 

95. Ditto, fluted, double them, 

96. For carved and enriched work in marbling, add 

onefourth to above prices. 



14 

H 
H 

3 

8 
9 
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Painter'B Work.— Writing, &c. 



f AJ»fliDliiri«r."^~"jt err yutTUi 


super 








Per Tard 


FmnAs, euL 


Items. 


Super. 


Sqn. per doi. 




«. 
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9, 
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V 1 . opint y&misn, eacii co&b . . 
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L\jA, j^ixxo, on uie r6cu wooa., otici . 
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Q 
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■ foot super .... 





8 





10 


104. Hand polishing, ditto 





6 






106. Ditto, columns, ditto 


1 









106. Ditto ditto, fluted, ditto 


1 


6 






107. French poUshing 





6 






108. Ditto, hand-rails, jper foot run 





4 







Writing.- 



109. Plain letters . 

110. Egyptian ditto . 

111. Sunk ditto 

112. Bronze ditto with gilt 

edges . 

113. Gold, plain 

114. Ditto, Egyptian 
116. Ditto, sunk 

116. Shading, add . 

117. Double ditto, add . 

118. If to imitate project- 

ing letters, add 

119. Writing on glass,plam, 

burnished gold,with 
two shades . 
ISO. Ditto, with three ditto 
131. Embossing and gild- 
ing ornamental let- 
ters,with two shades 
122. Forancientletters,add 
one-half to preceding 
items. 



-Per inch run, 

Hbioht of Lbttkbs. 



3L 


Ds. or 


From 3 


From 6 


less. 


to 6 ins. 


to ins. 


a. 




a. 




a. d. 










Of 
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Of 





1 


li 
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IJ 
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GiLDiNa, including preparing. 

Itflsns. 

123. In oil gold, per foot super ^ 

124. In burnished gold, ditto 
126, Mouldings, J inch, per foot run 

126. Ditto f do. do. 

127. Ditto 1 do. do. 

128. Ditto, for each i in. beyond, add, ditto 

129. Bronze mouldings not more than 2 ins. girt, per 

foot run 



d. 




2r 
Of 



DAY WORK. 

a. d. 

180. Painter, per day of 10 working hours . . . .60 

131. Ditto, per hour 9 7i 

132. Gilder, per day 7 

138. Ditto, per howr 9 

134. Putty, perJJb 3i. 

136. Cement, ditto 6$ 

136. Colour, ditto 6| 

137. Pots, each 7 

138. Ditto small, each 5 

139. Brushes, each 3 

140. Tools, each 13 

141. Gold leaf, per hook 2 3 

142. Parchment size, per JJb 9 

143. Oil gold size, ditto 8 2 

Fob Notes and Memobanda, see Appendix. 



PLUMBER'S WORK. 

Items. t. <f. 

1. Milled lead, per cwt 29 

2. Ditto, cut to dimensions, ditto . . . . 30 

3. Ditto, laid in gutters and on hips, ridges, and flats 

ditto 33 

4. Ditto in step and other flashings, ditto . .36 

5. Window lead 88 6 

6. Old lead in exchange, allow . . . .60 

(4 lbs. per cwt allowed for waste.) 

7. Solder, per lb 10 

8. Block tin, ditto 14 
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Plumber's Work. 



Items. , 

9. Drawn lead pipe, J in., per foot . 

10. Ditto, fin; ditto • 

11. Ditto, 1 do. ditto . 

12. Ditto, li do. ditto , 

13. Ditto, l| do. ditto , 

14. Ditto, 2 do. ditto , 

15. Ditto, 2i do. ditto . 

16. Soldered pipe, 1 in. ditto 

17. Ditto, 11 do. ditto . 

18. Ditto, 1 J do. ditto . . 

19. Ditto, 2 do. ditto . 

20. Ditto, 2i do. ditto . 

Lead. 

21. Rain water pipes, 2 in. ditto 

22. Ditto, 2i ditto . 

23. Ditto, 3 do. ditto 

24. Ditto, 3i do. ditto 

25. Ditto, 4 do. ditto 

26. Ditto, 4 J do. ditto 

27. Ditto, 5 do. ditto 

28. Ditto, 5i do. ditto 

29. Ditto, 6 do. ditto . ^ 

30. Socket pipes for sinks, 1 J in. ditto 

31. Ditto, 2 do. ditto 

32. Ditto, 2J do. ditto 

33. Ditto, 3 do. ditto 

34. Ditto, 3J do. ditto 

35. Ditto, 4 do. ditto 

36. Joints made complete, ^ in., each 

37. Ditto, f in. ditto 

38. Ditto, 1 do. ditto 

39. Ditto, IJ do. ditto 

40. Ditto, l| do. ditto 

41. Ditto, 2 do. ditto 

42. Ditto, 2J do. ditto 

43. Ditto, socket, 3 do. ditto 

44. Ditto, ditto, 3J do. ditto 

45. Ditto, ditto, 4 do. ditto 

46. Ditto, ditto, 4^ do. ditto 

47. Ditto, ditto, 5 do. ditto 

48. Ditto, ditto, 5J do. ditto 

49. Ditto, ditto, 6 do. ditto 



Coxnxiioii. 


Middling. 


a. d. 


«. d. 


^ 


6J 


6| 


8 


9 


lOi 


Hi 


1 4 


1 H 


1 6 


1 8 


2 1 


2 


2 6 


I ^ 




1 4 




2 1 




9 in 




u u 




6 lbs. 


7 lbs. 


to foot. 


to foot. 


1 7 


1 10 




2 


1 11 


2 3 






2 4 


2 8i 


2 7i 


3 


3 


3 6 


3 5 


3 11 


3 10 


4 4 


. . . 
1 5 


1 7 


1 9 


1 Hi 


2 1 


2 3J 


2 5 


2 8 


2 9 


3 


2 6 




2 10 




3 2 




3 6 




3 10 




4 3 




4 8 




4 2 




4 6 




4 8 




6 




6 6 




6 11 




6 6 
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ItemB. «. dL 

50. Begulatmg heads, each . . . . . 10 6 

51. Cistern heads, square, ditto • . . . 11 

52. Ditto, moulded, capped, ditto . . . . 18 9 

53. Ditto, ornamented, blocked, ditto . . . 86 6 

54. Hoppers, ditto 13 

66. Traps, ditto 19 

56. Service box traps, ditto 10 6 

57. Safes for closets and traps, ditto . . .86 



Pumps, complete, each. 





21 in. 

8. d. 


Sin. 
f. d. 


S^in. 
d. 


4 in. 
«. d. 


58. Lead common pumps . 


33 





47 





67 





67 





59. Lead force pumps, fixed 


















complete . 


68 





82 





94 





116 





60. Patent brass barrel lift 


















pumps on plank 


62 





72 





84 





98 





61. Hydraulic pumps, with 


















lever, &c. 


112 





188 





166 





186 





62. Pumps for deep wells. 


















exclusive of iron fit- 


















tings 


72 





97 





112 





140 





63. Bucket and sucker. 


















leathered 


2 


8 


3 


2 


3 


8 


4 


8 


64. Pump-rods for hydrau- 


















lic pumps, in 10 feet 
lengths, with joints 


































and brass couplings. 


















at per foot nm . 














1 


1 



«. d. 

65. CoUars and keys to old pump bucket . . .06 

66. Ke-leathering valves 3 3 

67. Air traps, lead, with brass beU grates, each, %\ ins. 1 7 

68. Ditto ditto, each, 3 ins 2 1 

69. Ditto ditto „ 3 J do 2 6 

70. Ditto ditto „ 4 do 3 4 

71. Ditto ditto „ 4Jdo. . . . .48 

72. Ditto ditto „ 6 do 5 9 

73. Ditto ditto „ 6 J do 6 9 

74. Ditto ditto „ 6 do. • 8 

75: Ditto, iron „ 2 do 
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Il«mi. «. d. 

76. Air traps, iron, with brass bell grates, each, 8 ins. 1 6 

77. Ditto ditto „ 3 J do 2 1 

78. Ditto ditto „ 4 do 2 8 

79. Ditto ditto „ 4J do 3 3 

80. Ditto ditto „ 6 do 4 

81. Ditto ditto „ 6J do 4 9 

82. Ditto ditto „ 6 do 5 6 

83. Brass grates „ 1^ do 6 

84. Ditto ditto „ 2 do 6 

86. Ditto ditto „ 2| do 7 

86. Ditto ditto „ 3 do 8 

87. Ditto ditto „ 3 J do 10 

88. Ditto ditto „ 4 do 11 

89. Ditto dittq „ 4 J do 14 

90. Ditto ditto „' 6 do 18 

91. Ditto ditto „ 6J do 2 

92. Ditto ditto „ 6 do 2 4 

93. Brass washers and wastes or plugs, ectch, J in. . 14 

94. Ditto ditto, each, % ins 18 

96. Ditto ditto „ 1 do 2 8 

96. Ditto ditto „ IJ do 3 8 

97. Ditto ditto „ ij do 4 6 

98. Ditto ditto „ 2 do 6 9 

99. Ditto ditto „ 3 do 18 

100. Long spindle or shoe valves, each, IJ ins. . 6 6 

101. Ditto ditto, eachy 2 ins 7 6 

102. Ditto ditto „ 2^ do 11 6 

103. Ditto ditto „ 8 do 16 6 

104. Short spindle valves, each, f in. . . .18 
106. Ditto ditto, each, 1 ins 2 4 

106. Ditto ditto „ IJ do 3 3 

107. Ditto ditto „ H do 4 6 

108. Ditto ditto „ 2 do. 7 

^09. Ditto ditto „ 2 J do 10 6 

110. Ditto ditto „ 3 do. . . . . . 16 

111. Driving ferrules, each, J in 10 

112. Ditto ditto, tfoc^, J do 16 

113. Ditto ditto „ 1 do 2 6 

J.14. Ditto ditto „ IJ do. . , . . .33 

116, Ditto ditto „ l|do 4 8 

116. Ditto ditto „ 2 do. . * . . . . 12 6 

117. Union joints for lead pipes, each, in. . . 17 
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118. Ditto ditto „ i do 2 4 

119. Ditto ditto „ 1 do 3 10 

120. Ditto ditto „ Ij do 4 8 

121. Ditto ditto „ l| do 6 3 

122. Ditto ditto „ 2 do 9 4 

123. Boiler screwBy, J do 14 

124. Ditto ditto „ i do 19 

125. Ditto ditto „ 1 do. 2 8 

126. Ditto ditto „ Ij do 4 

127. Ditto ditto „ IJ do. 5 4 

128. Screws with nuts and unions for stone or slate cis- 

terns, 6acAy } in 3 6 

129. Ditto ditto „ f do 4 9 

130. Ditto ditto „ 1 do 6 3 

131. Washer and waste, ditto ditto, eocA, ^ in. . .39 

132. Ditto ditto „ i do 5 6 

133. Ditto ditto „ 1 do 7 3 

134. Spindle valyes, ditto ditto, €&ci, J in. . . .40 

135. Ditto ditto „ f do 5 8 

136. Ditto ditto „ 1 do 7 6 
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Bai.l, Bib, and Stop Cooks, &c., &c. — Each, 



{continued.) 

8. d. 

150. Gun metal sluice cocks, 1^ ins 40 

161. Ditto ditto, 2 do 50 

152. Ditto ditto, 2J do 62 6 

153. Ditto ditto, 3 do 72 6 

154. Ditto ditto, 4 do 85 

155. Ditto ditto, 6 do. . 125 

156. Ditto ditto, 8 do 165 

157. Ditto ditto, 10 do 205 

158. Ditto ditto, 12 do: 245 

159. Copper ball and rod for J in. cock . . .22 

160. Ditto ditto, | in. do; 2 8 

161. Ditto ditto, 1 in. do 4 3 

162. Ditto ditto, 1 J in. do 8 

163. Ditto ditto, l| in. do 9 6' 

164. Pan closet with valve 42 

165. Ditto, with ivory sunk handle and white basin . 50 

166. Ditto, patent valve and apparatus, from 60«. Od, to 120 

167. Patent sink traps (Lowe's) from 2«. 2d. to . . 3 9 

168. Patent sewer traps, ditto, from 3«. 4:d. to . . 42 



TURRET CLOCKS. 

The following prices of Turret Clocks have been kindly- 
famished by Mr. J. Bailey, Albion Works, Salforcf, Manchester. 

Turret Clock, to go eight days, dead beat escapement, main- 
taining power, compensation inserted in pendulum to counteract 
the eflFects of temperature, set dial to move the hands, improved 
carriers so adapted that the clock can be taken in pieces without 
moving the frame work, dial movement, hands, one skeleton iron 
dial, weights, patent wire rope, hammers, &c., for striking, made 
and finished in a superior and workman-like manner. 

To strike the hours on one cmd the quarters on two hells, with 
brass wheels and steel pinions, the dial eight feet diameter, brass 
bushes, main wheels, 24 inches diameter, £260 ; same size with 
cast-iron wheels and bearings, £200; with brass wheels and 
steel pinions, the dial six or eight feet diameter, brass bushes, 
main wheels, 18 inches diameter, £200 ; same size with cast-iron 
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wheels and bearings, £120 ; with brass wheels and steel pinions, 
the dial four or six feet diameter, brass boshes, main wheels, 
15 inches diameter, £160 ; same size with cast-iron wheels and 
bearings, de90. 

To Strike the Hows, with brass wheels and steel pinions, 
dial eight feet diameter, brass bushes, main wheels 24 inches 
diameter, £200; same size, iron wheels and bearings, £150; 
with brass wheels and steel pinions, dial six or eight feet 
diameter, brass bushes, main wheels 18 inches diameter, £170 ; 
same size, iron wheels and bearings, £120 ; with brass wheels and 
steel pinions, dial four or six feet diameter, brass bushes, main 
wheels 15 inches diameter, £120 ; same size* iron wheels and 
bearings, £65. 

TURRET TIMEPIECES, 

Suitable for Railway Stations, Schools, Mills, d^c, with brass 
wheels and steel pinions, dial eight feet diameter, brass buahes, 
main wheel 24 inches diameter, £100; same size, iron wheels 
and bearings, £70 ; with brass wheels and steel pinions, dial six 
or eight feet diameter, brass bushes, main wheel 18 inches 
diameter, £S0 ; same size, iron wheels and bearings, £50 ; with 
brass wheels and steel pinions, dial four or six feet diameter, 
brass bushes, main wheel 15 inches diameter, £45 ; same size, 
in iron, £82 ; with brass wheels and steel pinions, dial four feet 
diameter, brass bushes, main wheel 12 inches diameter, £35; 
same size, iron wheels and bearings, £25 ; smaller sizes varying 
in price from £5 to £20. 

The clocks with main wheels, 24 inches diameter, are strong 
enough for dials 15 feet diameter, and any of the above can have 
more dials if required. 

The arrangements of Turret Clocks made by Mr. Bailey are 
mostly after designs by R. Roberts, Esq., of Manchester, who is 
patentee of several improvements in Turret Clocks, Watches, 
and Chronometers; R. Roberts, Esq.," designed, and Mr. Bailey 
erected, the Turret Clock at Parsonstown, Ireland, for the Earl 
of Rosse. 
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PLUMBER'S DAY WORK. 

Items. «. dL 

169. Plumber, jjer day of 9 working hours . . .60 

170. Labourer, ditto ditto . . . .40 

171. Leaded nails, ecuih 1^ 

172. Ditto, large, each 2 

173. Holdfasts and wallhooks, each . . . .02 

174. Qont nails, per hundred 3J 

175. Solder, per 76 10 

17^. Oo&Ib, per cwt 2 
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SMITH AND FOUNDER'S WORK, &c. 
Exclusive of patterns, fittings, and fixings, 

Itenu. 

1. Cast-iron in stanchions, standards, girders, and 

similar plain castings, per cwi 

2. Ditto, hollow columns, ditto 

3. Ditto, arched and trellis pattern girders, bearers, 

and beams, cast with openings or voids, and with 
or without fillets or margins round openings, do. 

4. Ditto, in tank and plain covering plates, ditto 

5. Ditto, in sash weights, ditto 

6. Ditto, in palisade bars, <fec., from ditto » 

7. Ditto, in balcony bars, &c., from ditto . 

8. Ditto, in furnace bars, ditto 

9. Ditto, in lamp and gun posts, ditto 

10. Ditto, in floor plates, raised surface, from ditto 

11. Ditto, ditto, if perforated, from ditto 

12. Ditto, in area gratings, ditto 

13. Ditto, in stable fittings, viz. : ramp rails, sills, posts, 

mangers, racks, grates, and firames, ditto . 

14. Ditto, in roof-castings, viz.: rafters, struts, shoes, 

heads, couplings, louvre and ridge standards, 
capping, flashing plates, ridge plates, joints, and 
covers, braces, and union pieces 



15. 



bore, 



16. 
17. 



Ditto, in common socket pipes, 2 and 2^ in. 

ditto 

Ditto, ditto, 3, 3J, and 4 in., ditto 
Ditto, ditto, 6 and 6 in., ditto 

18. Ditto, ditto, 7, 8, and 9 in., ditto . 

19. Ditto, ditto. 10, 11, and 12 in., ditto . 
20* Ditto, ditto, 15 and 18 in., ditto . 

21. Ditto, in cantilevers, plain, from jper cwt, 

22. Ditto, ditto, moulded or ornamental, ditto 

23. Ditto, in air-traps, each, 3 in. Id,, 4 in. 1«. Id., 

Is. 4d, 6 in. 1«. 8d, 7 in. 2«. 8d, 8 iu. 3«. 
9 in. 6«. 

Ditto, in air-bricks, small size, each 
Ditto, ditto, large size, ditto ...... 

Ditto, in plain coping for 9 in. walls, per foot rm, 
ditto ......... 

Ditto, moulded ditto ditto, from .... 



6 in. 
Sd., 



24. 
25. 
26. 

27. 



8. d. 

10 

11 3 



11 

10 9 
8 

11 
13 
10 3 



10 
13 



6 




16 
10 3 

9 9 



14 

12 

11 6 

11 

10 6 

10 

9 9 

16 6 

18 6 



6 

1 2 

1 4 

2 3 
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Oast Iron Pipes, Gutters, &o. 



Items. 



28. Ditto, in coal plates, with hook, each, from 

29. Ditto, in-door scrapers, common dibber, each , 

30. Ditto, in ditto, oval pans, each 

31. Ditto, in ditto, large, each . . . . 



209 

«. d. 

3 

1 1 

2 3 

3 3 



Oast-Iron Pipes and Gutters, &c. — Exclusive of fixing. 



32. Pipes, per yard lineal, diameter 2 ins. 

33. Ditto, ditto, 2J ins. 

34. Ditto, ditto, 3 do. 
36. Ditto, ditto, 3^ do. 

36. Ditto, ditto, 4 do. . 

37. Ditto, ditto, 4J do. . 

38. Ditto, ditto, 6 do. 

39. Ditto, ditto, 6J do, . * . 

40. Ditto, ditto, 6 do. 

41. Gutters, ditto, 3 ditto . 

42. Ditto, ditto, 3J ditto . 

43. Ditto, ditto, 4 ditto . 

44. Ditto, ditto, 4J ditto . 

45. Ditto, ditto, 5 ditto . 

46. Ditto, ditto, 5J ditto . 

47. Ditto, ditto, 6 ditto . 

48. Ditto, ditto, 6J ditto . 

49. Ditto, ditto, 7 ditto , 

50. HeadiB, eocA, 2 ins. 

51. Ditto, ditto, 2J do. . . . 

52. Ditto, ditto, 3 do. 

53. Ditto, ditto, 3J do. 

54. Ditto, ditto, 4 do. 

55. Ditto, ditto, 4J do. 

56. Ditto, ditto, 5 do. 

57. Ditto, ditto, 5J do. 

58. Ditto, ditto, 6 do. ... 

59. Shoes, eocA, 2 do. 

60. Ditto, ditto, 2Jdo. 

61. Ditto, ditto, 3 do. 

62. Ditto, ditto, 3J do. 

63. Ditto, ditto, 4 do. ... 

64. Ditto, ditto, 4^ do. 

65. Ditto, ditto, 5 do. ... 



Plain. 


GalTanised. 
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Itenuk 

66. Ditto, ditto, 5J do. 

67. Ditto, ditto, 6 do. 

68. Angle-gutters, ditto, 3 do. • 

69. Ditto, ditto, ^ do. 

70. Ditto, ditto, 4 do. 

71. Ditto, ditto, 4J do. 

72. Ditto, ditto, 6 do. ... . 

73. Ditto, ditto, 6J do. 

74. Ditto, ditto, 6 do. 

75. Ditto, ditto, 6 J do. 

76. Ditto, ditto, 7 do, . 

77. Paving chazmelB, per ^ard, 3 ins. • 

78. Ditto, ditto, 3J do, 

79. Ditto, ditto, 4 do. 

80. Ditto, ditto, 4J do. . . . 

81. Ditto, ditto, 6 do. 

82. Nails for pipes, &c. as above, per dozen . 

83. Brackets for gutters, &c, ditto, each 

84. Plain clips, ditto, each . • . . 

85. Lion clips, ditto, each . . . . 



Plain. 
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Wrought akd Mallbablb Iron Work. 
Per lb., exclusive of fixing. 

86. Straps, ties, and plates in roofs and floors 

87. Ditto twisted or cranked 

88. Pile shoes 

89. Stirrups, gibs, keys, and washers . 

90. Screw bolts, nuts, and washers, less than 

diameter 

91. Ditto, ditto, less than 1^ in. ditto • 

92. Ditto, ditto, ditto 2 in. ditto . 

93. Ditto, ditto, ditto 2 or above . 

94. Framed gratings, plain bars . 

95. Cradling bars or rods, framed 

96. Ditto trussed with screwed ends, nuts, (fee. 

97. Chain bars, keyed at ends 

98. Ditto, screwed at ends . 

99. Plain square balusters . 

100. Drawn do. with straps and holes countersunk, (fee. 

101. Hand rail and balusters, including fixing and lead 
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IteiM. £ 9, d. 

102. 1^ inch raO fitted to mahogany hand-rail, per 

foot rm 10 

103. Ditto, when ramped and wreathed, ditto . .018 



Iron Roopino. — Per square, fixed complete. 

104. Oircnlar cormgated, galvanised tinned iron 

roofs, with tie rods, 20 feet span and nnder, 
Iron, No. 24 gauge ' 

105. Ditto ditto. No. 22 gange .... 

106. Ditto ditto, No. 20 do. . . 

107. Ditto ditto. No. 18 do. .... 

108. Ditto ditto, No. 16 do. ... 

109. Ditto ditto. No. 14 do. ... 

110. Plain wrought-iron roofs .... 

111. Ditto, including duchess slating, complete 

112. Ditto, framed for skylights .... 

113. Ditto ditto, including skylights and duchess 

slating, complete 

114. Wrought-iron roofs, framed for louvres and 

skylights . . . . , • 

115. Ditto, including skylights and duchess slating, 

complete . . . . • 

116. Oast-iron columns and girders for supporting 

roof, fixed complete, including gutters and 
rain water pipes ; columns 20 feet apart and 
14 feet high, per foot rm, measured on 
each eave .... from 14t. to 

117. Furnace work, per lb., namely, cast'-iron frame, 

recessed, with fitted doors, for coppers, hot^ 
house stoves, &c 

118. Ditto, for small stoves and fumaoes • 

119. Wrought-iron frames and doors for ditto 

120. Small plain cast-iron furnace hara 

121. Feather-edge ditto ditto . 

122. Wrought-iron plain furnace hars 

123. Ditto, feather-edge, ditto ditto . 

124. Doors with frames for ash-pits, No. 1, each 

125. Ditto ditto. No. 2, each 

126. Ditto ditto. No. 3, do. . . . 



3 5 

3 11 

4 
4 15 



5 12 

6 12 
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Itemt. 8. d. 

127. Doors with frames for ash pits, ditto, No. 4, each 4 3 

128. Ditto ditto, extra strong, No. 1, do. . . .49 

129. Ditto ditto. No. 2 do 6 6 

130. Ditto ditto, No. 3 do 6 6 

131. Ditto ditto. No. 4 do 8 

132. Soot doors. No. 1 do 2 9 

133. Ditto No. 2 do 3 6 

134. Ditto No. 3 do 4 5 

135. Ditto No. 4 do 5 6 

136. Stove bottoms and backs, per lb. . . . 2| 

SuKDRIBS. 

137. Oast-iron tanks, cisterns, (fee, fixed complete, in- 

cluding stay rods, bolts, nuts, cement, &c., 

per cwt. . ^ 17 6 

138. Wrought-iron lamp irons, with braces and straps, 

per lb. , . . . . • . ,0 2^ 

139. Ditto ditto, framed, per lb ^ H 

140. Ditto, guard bars, with strap ends, per lb, . . 2| 

141. Ditto ditto, framed, per lb. .... ^ 

142. Eye-hinges and hooks on plates, per lb. . . 4| 

143. Casements and saddle bars, per lb. . . .07 

144. Shop shutter bars, per lb 5 

145. Joints for ditto, with plates and mortices, each . 2 10 

146. Oast-iron sashes, casements, fanlights, and sky- 

lights, exclusive of fixing, per lb., from 1^. to 3 

147. Fitting and fixing ditto, exclusive of glazing, 

from to 1 

148. Oast-iron mangers, 3 feet long, each . . . 14 

149. Ditto, galvanised, do. 21 

150. Ditto, enamelled, do . 36 

151. Ditto, 6 feet long, do 24 

152. Ditto, galvanised, do 40 

153. Ditto, enamelled, do 48 

154. Oottam's registered rack with manger, each . 62 

155. Ditto, galvanised, each 92 

156. Ditto, enamelled, do 82 

157. Ditto, with water trough, do 68 

158. Ditto, galvanised, do 86 

159. Ditto, enamelled, do. . . . . . . 76 

160. Hood's manger and double rack, each . . . 36 
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161. Ditto, enamelled, each 53 

162. Ditto, manger, rack, and cistern, e<zch . . . 36 

163. Ditto, enamelled, each 67 

164. Hay-racks, circular, cacA 10 6 

165. Ditto, ditto, galvanised, each . . . . 14 

166. Saddle-brackets, each 13 

167. Wrought-iron skylight bars, J in., per foot rim . 9 

168. Ditto ditto, | in. ditto . 11 J 
16d. Ditto fohlighis, per foot super . , 1«. 8(£. to 3 

170. Eevolving iron shutters, ditto . . from 4«. to 7 6 

171. Smoke jacks with single motion, and chimney 

door and frame,. cacA 120 

172. Ditto, outside motion and bevel gearing, each . 240 

173. Eepairing and cleaning single motion &tto, ea^h . 18 

174. Ditto ditto, double ditto, each . . . . 24 

175. Oiling ditto, each 5 

176. Arding's cylindrical iron sifter for sifting sand, 

gravfel, lime, ashes, &c.. No. 1, 3 feet cylinder, 

each . . . . . . . 126 

177. Ditto, No. 2, 3 ft. 6 in. ditto, each . . . 147 

178. Ditto, No. 3, 4 ft. ditto, each . . . . 168 
17d. Iron jpskih, painted, per dozen . . . . 38 

180. Ditto, galvanised, ditto 48 

181. Defribs' gas cooking and heating stoves, from each 20 

182. Ditto, gas baths, from each .... 140 

183. Hayward's improved coal-plates, plain, each . 2 9 

184. Ditto, ditto, ventilating, each . . . .30 

185. Ditto, ditto, illuminating, each . . . .60 

186. Ditto, area-gratings, illuminating, per foot super . 12 

187. Ditto, pavement lights with glass lenses, 21 ins. 

diameter, each 30 

188. Cast-iron stairs, steps, and risers, grooved or rough- 

ened treads, 3 feet long, open work risers, 7J ins., 
with wrought-iron balusters, and hand-rail, per 

step, from . . . . * . . . 21 

189. Do., for each additional in. length of step, add from 8 

190. Ditto, for each additional half in. height of risers, 

add from 4 

191. Ditto, Archimedean staircase of radius 2 ft. 6 in., 

per step of 7 J ins., from 19 

192. Balcony railings, with wrought iron standards 

and top rail, fixed complete, per foot run, from 2 3 
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Galvanised Ibon — cobbuoated sheets. — Best Qmliiy. 



Wire 
Gauge. 



Items. Ko. 

192. *16 

193. 18 



194. 20 



195. 22 



sizes of 
Sheets. 

Singles. 



Weight per 
sq. of 100 feet 
super, about 

Cwt qn. lbs. 

3 14 



6 ft. by 2ft, 
to 8ft. by I 
3 ft. ^ 



Sq.ft. 
per ton, 
about 



800 



Price 
per 
ton. 

£' 

25 



Extra per ton. 



2 1 6 1000 26 



1 3 6 1250 28 



If curved, 10«. 
per ton. 

If corrugated 
with small 
flute, 11 10«. 
per ton. 

If step corru- 
gated, 11 per 
ton. 



Doubles. 



196. 24 I 6 ft. by2 ft. 1 24 
^ to 7 ft. by ( 

2 ft. 6 in. 

197. 26 " 



r'l 2 7 1550 31 Ifinsheeteof 
extra size, 11. 
per ton. 
1880 33 Best quality, 
11. 10*. per 
ton. 

1 6 2170 35 Best charcoal 
do. 6^. per 
ton. 



198. Tie and king rods for curved roofs, up, to about 80 feet 

span, from 20s. to 30«. per set. 

199. Rivets and burrs, 56«. per cwt. 

200. Slating nails, 38«. 6d to 50a. per cwt. 

201. Ridge capping, 10c?. per foot, 

202. Roll capping, 3e?. ditto. 

203. Plain sheets, not corrugated, £2. per ton less than corru- 

gated sheets. 



204. Ungalvanised corrugated sheets, to 20 gauge 

205. Ditto ditto, 22 gauge and 24 gauge 

206. Painted corrugated sheets, 20 do. . 

207. Ditto ditto, 22 gauge and 24 do. . 

208. Painted ridge capping, per foot . 



£ 8. d, 

13 

14 10 

14 

15 10 
8 
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5 in. 6 In. 
8, d. t, d. 



Iron Guttbring. — Per yard. 

3in. 

Itema. d, 

209. Wrought iron 

(half round) .090 11 11141 722 
210. 0.G.& moulded 1 4 ... 1 10 ... 2 4 2 10 



Siin. 4iii. 

«. d. «. d, t. d. 



211. Elbows (half round) each 

212. Ditto, 0. G. do. 

213. Outlets (half round) do. 

214. Ditto, 0. G. do. 



8. d. 
from 1" 6 to 
„ 2 „ 
„ 1 7 „ 
2 0.. 



Eain Water Pipe. — Per yard. 



2 in. 

8. d. 



2iin. 
8, d. 



Sin. 
8. d. 



8* in. 
8, d. 



4 in. 

8. d. 



8. d, 

3 8 

3 4 

3 4 

3 4 



5in. 
8. d. 



iron . 1 2 14 17 


1 11 


2 3 


2 9 


Eain Water Hbads.- 


^Each. 






2 in. 2i in. 


3 in. 


Si in. 


4 in. 


8. d. 8. d. 


8, d. 


8. d. 


8. d. 


216. Wrought iron .2 2 6 


2 9 


3 3 


3 6 


217. 0. G. & moulded 








(wrought iron) 2 4 2 9 


3 


3 6 


4 



SMITH'S DAY WOEK PRICES. 



218. Smith, per day of 10 working hours 

219. Ditto, per hour . 

220. Labourer, per day 

221. Ditto, per hour , 

222. Bar iron 

223. Eound iron 

224. Plate and hoop iron 
226. Steel . 

226. Iron wire . 

227. Binding wire 

228. Copper wire 
229.011 . 

230. Old wrought iron in exchange 

231. Ditto, cast ditto . 




For Notes and Memoranda, see Appendix. 
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BELL-HANGER'S WORK. 

Item*. «. d. 

1. Bell-hanger, per day of 10 working hours . .70 

2. Ditto, per hmr 9 

8. Assistant, per day 4 6 

4. Ditto, per hour .06 

5. Pulls of bells hung complete, with copper wire, 

&c., perpuU . , 19 6 

6. 14 oz. bell, with steel spring and brass T plate, 

back spring carriage ..... each 4 6 

7. Surbase bell levers . .- . . . . do. 4 8 

8. Dado ditto do. 6 6 

9. Flat or end purchase cranks . . . . do. 5 

10. T plate-leader cranks, single . . . . do. 9 

11. Ditto ditto double . . . . do. 1 

12. Ditto ditto treble . . . . do. 1 5 

13. Ditto ditto quadruple . . . . do. 1 9 

14. Pillar and half-mortice cramks, single . . do. 1 

15. Ditto ditto double • . . . do. 1 5 

16. Ditto ditto treble . . ' . . do. 1 9 

17. Ditto ditto quadruple . • . . do. 2 2 

18. Flat mortice cranks, single . . . . do. 1 3 

19. Ditto ditto double . . . . do. 1 6 

20. Ditto ditto treble . . . . do. 1 10 

21. Ditto ditto quadruple . . . . do. 2 3 

22. Return end mortice cranks, single . . . do. 1 5 

23. Ditto ditto double . . . . do. 1 9 

24. Two-crank reverse mortice cranks . . . do. 2 2 

25. External and internal angle mortice cranks, 

single do. 1 7 

26. Ditto ditto double . . . . do. 2 2 

27. Angle mortice and pillar do. 2 9 

28. Rose purchase cranks do. J. 6 

29. Reverse ditto do. 2 1 

30. Strong box rose purchase cranks . . . do. 2 9 

31. Reverse ditto do. 3 2 

32. Flat quadrant mortice cranks, single . . do. 1 9 

33. Ditto ditto double . . . . do. 2 3 

34. Return end mortice cranks, single . . . do. 1 10 

35. Ditto ditto double . . . . do. 2 4 

36. Flat mounted wheel and chain . . . do. 1 

37. Mortice ditto do. 1 
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Items. <• d, 

38. Pillar wheel and chain, single • . . each ^ 1 

39. Ditto ditto double . . . . do. 1 9 
40. 10-inch T plate for outside work . . do. 1 6 

41. Pillar cranks do. 1 10 

42. Flat mortice ' . do. 2 

43. Copper wire . . . . . . per lb, 1 7 

44. Copper tubing per foot 6 

45. Counter-sunk brass-headed nails . . per dozen 6 

46. Lath screws do. 6 

47. Check springs each If 

48. Tin staples per dozen If 

49. Best strike bells each 6 6 

60. Pendulums with springs . . . . do. 11 

51. Bone bell-pulls do. 1 1 

52. Crank roses do. 4^ 



ZINC WOEKER'S PRICES. 



1. Belgian roll zinc, laid with fine rolls, complete, 

per foot super, gauge No. 10, or 14 oz.,per foot . 

2. Ditto, ditto. No. 11, or 16 oz,, per foot 

3. Ditto, ditto. No. 12, or 18 oz. ditto 

4. Ditto, ditto, No. 13, or 21 oz. ditto 

5. Ditto, ditto. No. 14, or 24 oz. ditto 

6. Ditto, ditto, No. 15, or 27 oz. ditto 

7. Ditto, ditto. No. 16, or 30 oz. ditto 

8. Ditto, if corrugated, add to items 1 to 6 

9. Ditto, in gutters, add to items 1 to 6 

10. Ditto, in verandahs, &c., add to items 1 to 6 

11. Ditto, for iron stays and ties, <&c., add . 




L 
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Paper Hanger's Prices. dl9 

Itemi. g, 

24. Perforated plates for safes, &c., per foot super . 44 

25. Ditto, fitted, ditto 6} 

26. Fan and skylights, ditto . . from 2s. to 3 6 

27. Ditto, for hip baths, add per foot run, from Is. to 16 

28. Ditto, ventilators, extra, cocfe . from 16«. to 22 

29. Trap and hopper for water-closet, each, from 9s. to 13 



80. Zinc worker, per day 6 

81. Labourer, ditto 4 

82. Fine solder, per lb 10 

83. Bell-tubing, rolls, and caps, for verandahs, &c., do. 7 

84. Zinc nails for slating, ditto . . . .08 

85. Zinc tacks, ditto . • . . . . lOJ 



PAPEE HANGEK'S PKICES. 
At per Piece. 



8. d. 



1. Cutting down joints of old paper, stripping the 

. edges, pumicing and sizing the walls . .06 

2. Pumicing, stopping, and clearcoaling in acid to kill 

paint . ; 12 

3. Clearcoaling on old paper or walls . . .09 

4. Taking down old canvas, ripping out the tacks, 

and properly scraping the battens or wainscoting 1 1 

5. Be-straining old canvas, sizing down the edges, and 

slipping over tacks with brown paper . .20 

6. Strong new canvas of the best quality, including 

sewing, straining, sizing down the edge&, and 
slipping over tacks with brown paper . .69 

7. Best elephant lining paper and hanging . . 1 11 

8. Pumicing lining to receive satin papers . .04 

9. Best elephant paper and hanging on ceiling or 

walls, and pumicing for distemper or paint . 2 6 

8, d. 8. d. 

10. Papers on body ground, the pattern 

of one colour set, traU, or small 
and large damask, including sizing 
walls and hanging, cut close or 
for border from 3 4 to 4 6 

11. Ditto ditto, of two colours, &c., 

ditto ditto „ 3 10 „ 6 
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13. Ditto ditto, of three colonrs, whe- 
ther self, party, &c., ditto ditto 

13. Ditto ditto, of four colours, &c,, 

ditto ditto 

14. Papers on satin grounds, the pattern 

of one colour set, trail, or small 
and large damask, including sizing 
walls and hanging, cut close or 
for border .... 
16. Ditto ditto, of two colours, I 
ditto ditto .... 

16. Ditto ditto, of three colours, whe- 

ther self, party, &c., ditto ditto 

17. Ditto ditto, of fotir colours, &c, 

ditto ditto . . ' . 

18. Add, if watered or embossed grounds 
10. Ditto, crimson grounds . . 
20. Satin papers, the pattern of five 

colours set, trail, or small damask, 
including sizin^walls andhanging, 
cut close or border 
31. Crimson flock, ditto 

23. Satin and gold 
28. Eich flock on gold ground 

24. Granite papers, red, grey, or any 

other ordinary colours, plain or 
lined out to form blocks, including 
sizing walls and hanging horizon- 
tally, cut close 

26. Ditto ditto ditto, and hanging in 
separate blocks with joint lines on 
edges, cut close 

26. Best granite papers, red, grey, or any 

other ordinary colours, frosted, in- 
cluding sizing walls and hanging 
in separate blocks with joint lines 
on edges, cut close 

27. Papers in imitation of wainscot, in 

eluding sizing walls and hanging, 
cut close or for border 

28. Ditto ditto, glazed or overgrained. 

including sizing walls and hang- 
ing, cut close or for borders 



9, 

from 4 



d. «. d, 

6 to 6 
„ 6 3 
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Paper-hanging. ddl 

Itemf. «. d. i, d. 

29. Ditto of marble, with lines to form 

slabs on the piece, including sizing 
walls and hanging horizontallj, 
cut close from 8 3 to' 6 8 

30. Ditto ditto, superior, including sizing 

walls and hanging in separate 
slabs and joint lines on edge, cut 
close „ 4 9 „ 7 6 

Per dozen yards. ' 

31. Imitation mouldings, cords, gymps, 

fillets, and flower borders on body 
grounds, made in colours to har-~ 
monize with the patterns of papers 
and hanging (to 14 overs inclu- 
sive) . . . . . . „ 1 6 „ 2 9 

32. Ditto ditto ditto, flock for satin papers 

and hanging (to 14 overs inclu- 
sive) „ 2 9 „ 4 

Per piece, 

38. Common or body ground papers 

cleaned, repaired, edges and rents 

pasted down, &c. . . . „ 1 3 „ 2 
84. Satin papers cleaned, repaired edges 

and rents pasted down, &c. . . „ 1 6 „ 2 6 

35. Gold, flock, or flock and gold papers 

cleaned, repaired, edges and rents 

pasted down, &c. . . . „ 1 9 „ 3 

36. Twice securing with parchment size, and once var- 

nishing wifii the best copal on granite, marble, 

or other papers, per yard superficial . . .08 

37. Gleaning, sizing, and revamishing granite, marble, 

or oflier papers, ditto 10 

38. Add, if twice varnished, ditto . . . .05 

Black Stained Mouldings. 

39. ^inch mitred and fixed complete, including needle 

points, &c., per yard run . . . . . 4J 

40. |-inch, ditto, ditto, ditto 5 
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Items. 

41. |-inch ditto, ditto, ditto 

43. f-inch ditto, ditto, ditto ..... 

43. Incli ditto, ditto, ditto 

44. IJ-inch ditto, ditto, ditto 

46. l^-inch ditto, ditto, ditto 

46. li-inch ditto, ditto, ditto . . . 

47. 2-inch ditto, ditto, ditto 

48. Old black mouldings taken down, cleaned, and re- 

fixed, including needle points, &c., from ^ in. to 
2 ins., ditto 

Distempering. 

49. White twice done on papered ceilings, per yard 

super 

60. Ditto to plain mouldings above 12 ins. girt, ditto . 

61. Ditto to plain mouldings under 12 ins. girt, per foot 

super • 

62. Ditto, to carved mouldings, ditto .... 

63. Add, if finished cream, bi23f, or fawn tints, including 

cornices, plain and enriched mouldings, per yard 
super ........ 

64. Ditto, French white, fijie blue, peach blossom, lilac, 

lavender, green, &c., ditto .... 
66. Ditto, fiiU rich ultramarine blue, crimson, or scarlet, 
ditto 

DAY WOKK. 

66. Paperhanger, per day of 10 worUng hours 

67. Ditto, per hour 

68. JPaste, per quartern 

69. Double size, per Ih 

60. Parchment or patent size, ditto .... 

61. Mixed distemper colours, ditto .... 

62. Best washed whiting, ditto 

63. Stainers, ditto 

64. Best sttong canvas, per yard super 

66. Elephant lining paper, per piece .... 

66. Flemish tin tacks, per thousand . • • . 

67. French ditto, ditto 

Fob Notes and Memoranda, see Appendix. 



Digitized by 



Pavior's Work. 



223 



PAVING, ASPHALTING, &c. 

Itema. 

1. Digging and thro^ng out common soils for concrete 

or paving, per cubic yard 6 

2. Add for filling and carting away . . . .20 

3. Taking up old 6 in. paving and levelling ground, 

per yard svper 2 

4. Ditto, 7, 8, and 9 ins. do 3 

5. Add for stacking, to item 3 . . . . . Of 

6. Ditto for ditto, to item 4 1 



Pavikq. — Laid on Screened Oravel, inclvding the forming of the 
Ground. 



7. Taking up and relaying paving 
with gravel, per yard super . 



8. Aberdeen new granite, 

laid ' in parallel 
courses, no course to 
exceed 5 ins. in width 
on the face, per yard 
super 

9. Ditto, courses 3 ins., 

ditto . . . 



PebUe. 
*. d. 


5 inch 
Granite. 

8. d. 


9 


1 



7, 8, and 
9 inch 

Chraaite. 

8, d. 



1 2 



5 inch. 


7 inch. 


8 inch. 


9 inch. 


9, d,' 


». rf. 


8, d» 


8. d 


9 4 


11 6 


12 6 


13 6 


14: 


16 


18 


20 



d. 



10. Grouting and forming foundation for paving, with 

six parts of screened ballast and one of stone or 
Dorking lime properly mixed, per cubic yard . 6 3 

11. Grouting to granite paving, with lime and sand, per 

yard super 6 

12. Granite (broken) through IJ in. sieve, per cubic 

yard . 16 6 

13. Aberdeen granite curb, 12 by 6 ins., laid complete, 

per foot run 1 10 

14. Ditto, 12 by 8 ins., ditto, ditto . . . .22 

15. Granite channel course, 7 by 5 ins., dressed in 

joints and face, ditto . • . . .13 
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Pavior's Work, &c. 



9. 

5 
3 
4 
4 
U 
26 
27 
4 
4 



10 work- 



11 
18 



, ditto 



DAY WORK. 

Itemi. 

16. Pavior, per day , 

17. Labourer, ditto 

18. Navigator, ditto 

19. Ditto working in water, ditto 

20. Pebbles, ptr tan , 

21. Aberdeen granite, ditto . 

22. Purbeck squares, ditto . . > 

23. Olay, per cubic yard 

24. Gravel, or ballast, unscreened, per yard 

25. Ditto, ditto, coarse screened, per yard 

26. Ditto, ditto, fine screened, or sand . 

27. Red pit gravel, per cubic yard 

28. One horse, cart, and carter, j9er day of 

ing hours .... 

29. Two horses, cart, and carter, ditto 

30. Three horses, cart, or waggon, and carter^ 

31. Standing cart, or waggon, ditto 

32. One horse, spring-van, and carter 

33. Two horses, spring-van, and carter 

34. Removing rubbish, including filling, per cubic yard 

35. Soil got out, and carted away, including aUowances 

to men, per ton 

36. Birch brooms, each 

37. Rubbish baskets, ditto 

SEY8SEL ASPHALTE,— C7an(l^e'* Patent. 
For Pavement and Floobing — on the level of ground, 

QUANTITT. 

Superficial feet. 

38. 5000 and upwards, rate 

per foot 

39. 3000 and under 5000, do. 
40. 1000 „ 3000, do. 

41. 300 „ 1000, do. 

For Roofing, &c. 

42. 5000 and upwards, do. 

43. 3000 and under 5000, do. 
44. 1000 „ 3000,do. 
45. 300 „, 1000, do. 
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Items. t. d: 

46. Items 43 to 46, include hoisting, &c.y to 30 feet 

height If ahove 30 and not exceeding 50 feet, 

add for each super foot Oi 

47. Ditto ditto, above 60 and not exceeding 70 feet . Oj 

48. If roof exceeds in steepness, a fall of one in eight, 

the rate of § in. is charged for ^ in. 
Ditto ditto, f do. „ # do. 
Ditto ditto, 1 do. „ f do. 

49. The above rates for roofing are applicable to the 

covering of external curves of arches, by adding 

per foot for each thickness . . . .02 

60. Asphalte channels, under 6 ins. in. width, extra, 

per foot run 1 

61. Ditto ditto, 6 ins. and under 9 ins., do. . . 1} 

62. Ditto ditto, 9 do. „ 12 do., do. . .02 

63. Ditto, fillets, IJ ins., do 2 

64. Ditto ditto, 3 do., do. , 3J 

66. Ditto, skirtings (J in.) 4 ins. high, do. . . * . 6 

66. Ditto ditto „ 6 do. „ do. . . .07 

67. Ditto ditto „ 9 do. „ do. . . .0 10 

68. Ditto ditto „ 12 do. „ do. . . .10 

69. Concrete, not exceeding IJ ins. thick, per foot 

super 1 

60. Workmen, spreader, day . . . .60 

61. Ditto, cauldron man, ditto 4 

METALLIC IiAY A.— Per square yard. 
Fob Foot Pavement. — Out-door work, 

8, d, 9. dl 

62. Gritted metallic lava, 

f of an in. thick, &om 3 6 to 4 

63. Ditto ditto f of an m. ditto . 4 „ 4 6 

64. Ditto ditto 1 in. ditto . . 4 6 „ 6 
66. Brown metallic lava, 

g of an in. thick, from 3 „ 3 6 

66. Ditto ditto f of an in. do. . . 3 6 „ 4 

67. Ditto ditto 1 in. ditto . . 4 „ 4 6 
Fob oovebing Abches, Roofs, Tebbaces, and Tunnels. 

Per square yard. 

68. Metallic lava, 4 an in. thick, from . 2 9 „ 8 

69. Ditto ditto f of an m. ditto . 3 „ 8 6 

70. Ditto ditto 1 in. ditto . . 8 6 „ 8 9 

L 2 
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Lava, Poasolana, &c. 



For Cellars, Back Kitchens, "Basements, &c. 
In-door work, — Fer square yard. 
Items* «. d. 9, d, 

71. Brown metallic lava, 

f of an in. thick, from 3 to 3 6 

72. Ditto ditto | of an in. ditto . 3 6 „ 3 9 

POZZOLANA. 

20 OWL 

<. d. 

73. Pozzolana, in its original state, is used for docks, 

quays, cisterns, wells, foundations of houses, 
and in all hydraulic works required to be kept 
dry, or where the object is to prevent filtration. 



It is sold by the cargo, on board, and delivered 
at any port of the United Kingdom . . 32 
74. Ditto, ^1 smaller quantities, from the depdt in 

London 36 



76. Ditto, screened, to be used in other works, or for 
making mortar to build houses, or for roofs, 
intemsd walls, &c, ; is also sold by the cargo, 
on board, and delivered at any port of &e 



United Kingdom 42 

76. Ditto, in smaller quantities, from the dep6t in 

London • . 46 

FELT. 

77, Asphalted roofing felt, weighing 3 lbs. per yard 

super, made in rolls 32 ins. wide, and up to 35 
feet in length, at per foot super , , .01 
7S, J)itto, per yard run , , , . . .08 

NonrCondu4Sting Felt for clothing Boilers, Cylinders, and 
Steam Pipes, dc. 

79. Per sheet, 1 ft. 8 in. by 2 fU 8 in-, No. 1, 16 oz., 

per sheet 6 

80. Ditto, ditto. No. 2, 24 oz. ditto . . . .08 

81. Ditto, ditto. No. 3, 32 oz, ditto ... . . 10 

82. Ditto, ditto, No. 4, 40 oz. ditto ... . .10 

83. Ditto, ditto, No. 6, 48 oz. ditto. . . . .12 
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ArHdes required in applying (he Atphalted Roofing FeU, &c. 



84. Best thick pnrified coal tar (sufficiently boiled for 
use on the felt), including the barrel, at per har- 



86. Iron-bound tar brashes, of good bristles and strongly 

made, with long handles suitable for the work, 

each Is. 9d[. to 2 

87. A wrought iron strong tar kettle, holding upwards 

of six gallons, witii lip to guide the tar into a 
bucket U it should rise whilst warming . .50 

88. Strong wrought iron tar buckets, suitable for carry- 

ing the tar on the roof, each . . . .26 

89. Suitable clout nails (rather larger than twopenny 

clout), 2 lbs. to the thousand, per thousand . 1 2 

90. Scupper nails, of 3 lbs. and 4 lbs. to the thousajid : 

a nail with a very large head, very suitable for 
fastening on the felt (fewer of them are necessary) 
from 1$, Id. to 1«. lid. per thousand. 



Iteaif. 



rel of 27 gallons 
85. Half barrel ditto . 



10 6 
7 
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Peake's Terro-KetalUc Tiles, &c. 



Peakb'b Teeeo-Mbtaluo Tiles, Pipes, &c. 



THOMAS PEAKE, 

Manu/actorieg — The Tileries, TunstaU, near Stoke-vpon- Trent, 

London Dep6t— 21, Wharf, Macclesfield Street, 
North City Basin {N). 

WOKKS' PRICES. 



Itenu. 

1. Gommon 

2. Bung batted 

3. Best dressed 



Blue Facing Bricks, 



at 25s. per thousand, 
at 30«f. „ 
at 76*. 



Roofing in Blve and Red. 

8. d. 

4c. Plain flat tiles, 11 x 7 . . at 30 Oper thousand. 

5. Ornamental ditto . . . at 32 6 „ 

6. Gable tiles, 16^ x 7, to break joints 60 „ 

7. Hip tiles at 3d. each, Valley tiles at 2^. eacK 

N.B. — ^The Hip and Valley tiles work in with the others, 
and 7 of either will cover one yard lineal. Ridge tiles of all 
kinds in blue or red to match the above, see prices hereafter. 

Blue Ridge Tiles for Slate Roofs. 

6-in. wings. 7-in. wings. 
d. d. 

8. Plain joint . . at 4 5 per 18 ins. length. 

9. Capped joint . . at 5 6 do. 

10. Rolled top .. at 7 8 do. 

11. Ditto and capped joints 9 10 do. 

12. Ornamental ridges in a variety of patterns, at from 1«. Zd. to 

2i, per 18 ins. length, complete. 

Blue and Red Paving. 

£ 9. d. 

13. Squares, 9 ins. x 9 ins. x li ins. at 5 j»cr 1000- 

14. Ditto, 7i ins. x 7^ ins. x IJ ins. at 3 10 „ 

15. Ditto, 6 ins. X 6 ins. x 1 in. . at 2 „ 

16. Ditto, 4 ins. X 4: ins. x f in. . at 1 5 „ 
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Chimney Flue Linings^ &c. 229 

Peake's Improved Blue and Red Paving. 

17. Squares, 6 ins. by 6 ina. by 1 in., blue, at Id. each. 

18. Ditto ditto red, at 1^. each. 

N.B. — Paving in geometrical figures in this quality, at from 4*. 
per yard super. 

Strong Blm Paving for Warehouse and Mill Floors, Stables, 
Foot Bathsj dec. 

19. Squares, 12 ins. x 12 ins. x 1^ ins. at 

20. Ditto, 9 ins. x 9 ins. x li ins. at 

21. Ditto, 9 ins. x 9 ins. x if ins. at 

22. Ditto, 6 ins. x 6 ins. x 2 ins. at 

23. Oblongs, 12 ins. x 6^ ins. x l^ins. at 

24. Ditto, 9 ins. x 4J ins. x 2 ins. at 

25. Stable clinkers, 7 ins. x 3^ ins. 

X IJins. . . . ^it 

26. Stable paving, 9 ins. x 4 ins. x 4 ins., 

chamfered ... at 

27. Channel tiles, 12 ins. x 5 ins., at 2i^d. each. 

28. Ditto, 12 ins. x 8 ins., at ^d. each. 

Sanitary Drain and Conduit Tubes. 



£ 8. 


d. 




11 





per 1000. 


6 





do. 


5 





do. 


3 10 





do. 


6 





do. 


2 10 





do. 


1 5 





do. 


3 10 





do. 



PLAIN JOINT. 

%. d. 

29. 12-in. bore . at 1 

30. 9-in. bore . .,,06 

31. 6-in. bore . .,,04 

32. 4.in. bore . .,.03 



SOCKET JOINT. 

d. 

33. at 1 4 per lineal foot. 

34. „ 9 ditto. 

35. „ 6 ditto. 

36. „ 4 ditto. 



Bends, elbows, and junctions, charged as two pipes. Traps 
charged as four pipes. Drain grates, 12 ins., at \s., ditto, 9 ins., 
at 9 J. eaxih. 

Chimney Flue Linings, <Scc. 

37. Circular, 12 ins. diameter, at 1«. per lineal foot 

38. Elliptical, 14 ins. x 9 ins., at Xs., ditto. 

39. Square, 11 ins. x 11 ins., at Is., ditto. 

40. Fire clay chimney pots, square, octagonal, and circular, at 

from 2s. to 10s. hd. each. 

Contracts made, and designs executed, with accuracy and despatch. 

Address letter, either to the London Dep6t as above, or the 
Tileries, Tunstall, near Stoke-upon-Trent. 
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Wire Sopes, fte. 
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Wire Bopes^ &o. 

Flat Wire Rope$f for PiU, HouU, dhc, dfc. 



Hemp. 



SiM in 
Inches. 

6 xli 
6Jx'l| 

6 xli 

7 xH 
Six 2* 
8ix2i 
9 X2i 
94x2t 



nM.«<ight 

20 

24: 

26 
28 
36 
40 
45 
50 
55 



WiRB, 




llM. weight 


Breaking 


Working 


Price 


per 
Iktbom. 


strain. 
Tons. 


Load. 
Cwt. 




11 


19| 


44 






13 


23 


52 






15 


27 


60 






18 


32 


72 






20 


36 


80 




>70«. 


22 


40 


88 






25 • 


45 


100 






28 


60 


112 






30 


53J 


120 







Ghilvanised, 80s. per cmi. 

Round and flat pit piille3rB, snitable for the wire ropes; patent 
springs for ditto. 

Plain and galvanised ropes, for crabs, guide ropes in pits, 
suspension bridges, (fee, &c. 

Standing rigging for ships fitted up to order. 

Prict and Strain of Copper Window 8a$h Line, 

No. 1. IJ. IJ. If. 2. 3. 4. 
Breaking 
strain in 

lbs. . 1260 960 690 480 300 180 125 

Working 
load in 

lbs. . 336 224 168 112 76 45 31 
Price, per 

100 ft. 60«. 40#. 30«. 2di. 16s. 12$. M. lOi. 
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Brass axle 
pulleys, 

'perdoz. 20«. 15. Gd. \^.^ 10<. 6e2. 9s. 7s. 
Hot-house 

pulleys. r- — 15«. Gi. 8«. 6d. 8«. — 



No. 5. 6. 7. 8. 9. 10. 
Breaking strain in lbs. 45 90 120 1 28 180 300 

Working load „ 11 22 30 32 45 75 

Price, i>«r 100 /ee^ 3s.6e2. 7s.6i. 12s.6(;. 2U 45s. 75s. 

Other sizes made to order. 

Lightning conductor, | diameter, any length in one piece at 
75s. per 100 feet, or with copper point and fittings complete, 
Is. per foot. 

Patent Wire Strand Railway Fencing, 

Six-strand fence, varnished, with posts three yards apart, fixed 
complete, Is. Sd. per yard. 

Five-strand fence, varnished, with posts three yards apart, 
fixed complete. Is. 6e2. per yard. 

Paieat Twitted Signal Cord for Working Dutani Signah on 



Railwayt, dhc, dhc. 

s. d. 

Varnished strand. No. 2, per 100 yards . . . 16 6 

Galvanised „ No. 2, ditto 19 6 

Varnished „ No. 3, ditto 15 

Galvanised „ No. 3, ditto 18 

Galvanised side pulleys, with brass wheels, extra strong, 

per dozen 6 6 
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India-Bubber Pipes, &c. 



Price per Foot of India-rtibber Hon Pipe, Bvhber atid Strong 
Canvoi combined, for suUaining great preuure. 



UnmlcaaijEed or oommon make. 



Pftteat Yolcaniaed. 



DeliTeiy. 


Suction 


DeliTMT. 


oiIOuCmI 


wind. 






wired. 


#. d. 


t. 


d. 




A. 


*. d. 


9 


1 





1 





1 2 


10 


1 





1 


1 


1 2 


1 


1 


2 


1 


2 


1 4 


1 2 


1 


4 


1 


4 


1 7 


1 4 


1 


6 


1 


7 


1 10 


1 6 


1 10 


1 


^ 


2 2 


1 8 


2 


1 


2 





2 6 


1 11 


2 


6 


2 


4 


2 10 


2 2 


2 


9 


2 


8 


3 2 


2 6 


S 


2 


3 





3 8 


2 10 


3 


7 


3 


4 


4 2 


3 1 


3 11 


3 


8 


4 6 


3 4 


4t 


2 


4 





4 10 


3 7 


4 


6 


4 


4 


5 2 


3 10 


4 


9 


4 


8 


5 6 


4 1 


5 





4 


11 


6 9 


4 4 


6 


3 


6 


3 


6 


4 7 


5 


6 


6 


6 


6 3 


4 10 


5 


9 


6 10 


6 6 


5 1 


6 





6 


2 


6 9 


5 4 


6 


3 


6 


6 


7 


5 7 


6 


6 


6 10 


7 3 


6 10 


6 


9 


7 


2 


8 


6 1 


7 





7. 


6 


8 4 


6 4 


7 


3 


7 10 


8 8 


6 7 


7 


6 


8 


2 


9 


6 10 


7 


9 


8 


6 


9 5 


7 1 


8 





8 10 


9 10 


7 5 


8 


5 


9 


2 


10 4 


7 11 


8 10 


9 


7 


10 11 


8 6 


9 


4 


10 





11 6 



Internal diameter. 
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N.B. — These sizes are internal diameter, and all of the 
strength most generally used for fire engines, brewers' use, &c. 
If other strengths are required, the price will be more or less 
in proportion. Made any length up to 100 feet ; but when re- 
quired to exceed 60 feet in on^ lengUi, the price is five per cent 
extra. 

8, d. 

Bound and flat vulcanized Indiarrubber washers, made 
any size to order, for the joints of main pipes, 
for gas works, water works, hot water appar 
ratus, steam pipes, &c., &o*, from 2 ins. bore 
and upwards, perW 6 

Under 2 ins. bore, and less than J in. thick, from 8<. to 14 

Vulcanized sheet rubber, for joints of all kinds, in 
sheets, from 10 to 20 yards long, 1 yard wide, 
and of any thickness, ditto . . ..60 

Elastic India-rubber and canvas compound packing for 
pistons, pumps, &c., any length, 1 yard wide, 
and about f of an in. thick, per yard . . 42 

Other thicknesses in the same proportion; 
and circular gland packings, for stuffing boxes, 
cut to order, of any size. 

Thurston's patent vulcanized India-rubber billiard 
cushions, 6 feet long, 1^ inch wide, and f of 
tai in. thick, per set 100 

Vulcanized India-rubber valve canvas, for all kinds of 
flap valves and side boxes of marine and other 
steam engines, in sheets, l-4th) 5-16ths, d-8ths, 
and ^ in. thick, 13 ins. wide, and 6 feet long, 



B.t, per lb, 6 

India-rubber solution (or liquid India-rubber), sup- 
plied in cans, 2 lb 4 

Ditto ditto, 1 lb 2 

Ditto ditto, i lb 10 



Cbanes. 

£ d. 

Double purchase crane, without break . . 12 12 

„ „ „ with break . . . 14 14 

Travelling crane to lift 10 to 12 tons (complete) . 55 
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Crabs^ Shovels^ &c. 



Cbabs. 

£ «. d. 

Single purchase crab complete . . . .550 

Double purchase crab 7 7 

Double purchase travelling crab, to lift 10 to 12 
tons, with cast iron cheeks, wheels, &c., 
complete, except chains and blocks . . 30 
Goliah, capable of lifting 10 to 12 tons, including 
travelling crab complete, except chains and 
blocks, 4 wheels, frame and pedestals, cog 
wheels, pinions, handles, tension bars, 
complete . . . . . . 76 

Bailwat Tubn Tables. 

13 ft. diameter 92 

16 ft. ditto 116 

CONTRACTOK'S TOOLS, SHOVELS, ETC. 

Best harrmered and ridged round mouth railway spades. 

Price 27«. 28«. 6d. SOs. per dozen net 

No. 3. No. 4. No. 6. 

Size 11} in. 12 in. 12| in. broad. 

„ 13 „ 13i „ 14 „ long. 

Strong planished round mouth railway spades. 

Price 268. 26s. 6i. 27$. per dozen net. 

No. 3 No. 4. No. 6. 

Size 11} in. 12 in. 12} in. broad. 

„ 13 „ 13} „ 14 „ long. 

Locomotive Engine Firing Shovels, 

With sockets and box handles, 10 in. broad, 18 in. long, 
35. 9(2. each net 

Best hammered railway hoUow spades, picks, hammers, etc. 

«. d. 

No. 1 size, 6f in. bottom, 6J in. top, 6 in. long, per' 

dozen net . 25 

No. 2 size, 7J in. bottom, 6f in. top, 12i in. long, do. 26 
Mason's picks, mattocks, or hacks, per lb. net . . 4^ 
„ „ hammers, ditto . .04 

Gavelocks and stone getter's wedges, ditto . .03 
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BaUast Created Shovels, 

24«. 268. 288. dO<. 324. Sis. d6<. 38«. 

No. 000. 00. 0. 1. 2. 8. 4. 6. 

Size, 8i SJ 9i 9| lOj lOf llj llf in. broad. 

„ lOJ lOi Hi llf 12J 12f 13i 18| „ 

40s. 428. 448. 468. 488. 508. 528. per doz. 

No. 6. 7. 8. 9. 10. 11. 12. 

Size, 12i 12f 18J 18i 14J 14| 15^ in. broad. 

„ 14i 14f 16i 16i 16J 16i 17i in. long. 

Ditto hammered and ridged, 48. per doz. extra. 
Box handles, 28. per doz. 
Ditto, clasped, 28. per doz. 
Ditto, treaded, 28, per doz, extra. 
Ditto, aU steel, 128. per doz. extra. 
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Owyime'B Centriftigal Pumps^ 
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Steam Engines. 



POBTABLB StBAM EnGINES. 

Four horse-power^ cleaded, felted, and fitted with £, 



governor and iron wheels, net cash . . . 185 

Five ditto ditto 205 

Six ditto ditto 227 

Eight ditto ditto 247 

Ten ditto ditto 275 

Ten ditto ditto, double cylinder .... 296 

Twelve ditto ditto ditto 325 



If fitted with wooden wheels, £5 extra. 

These engines are invariably of greater power than is stated, 
although this should not be calculated on by the purchaser. The 
cylinder and crank-shaft bearings are placed upon the same base- 
plate or frame, which is bolted to the boiler, and gives greater 
strength and steadiness of motion, and also renders it compact 
and firm. 

At the prices quoted above, the boiler is covered with hair felt, 
and then with a wood casing, jointed with iron ; the cylinder is 
also covered in the same manner. They have iron wheels and 
are fitted with safety valve, and patent pressure gauge, governor, 
water gauge, two gauge cocks, three mudholes for blowing ofij an 
ash pan and drag shoe, and supplied with a set of stoking tools, 
flue brush, and a waterproof cover. 

High pressure engines, of best construction, from two to eight 
horse power, at £28 to £^2 per horse power, including boiler i 
and fittings. From eight horse power upwards at £25 to dg27 \ 
per horse, also including boiler and fittings. 

High and low pressure (or condensing engines), from £30 to 
£35 per horse power, including boiler and condensing apparatus, 
with fittings. I, 
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WmOHfB AHD 10BABTniB8L 



JiHPEBIAL STANDARD MBASUEES OP GREAT BRITAIN. 



MXABUBBB OV LSHOTH. 

ISliichei Ifoot. 

8 feet 1 yard. 

8 yards 1 pole or rod. 
Doles Iftirlong. 

8 nurlongs, or ITflOyards. . Imile. 

Land Menture. 

7.9S inches 1 link. 

100 Unks. or 28 yards 1 chain. 

SOehahM 1 mil*' 

- 1 geowdegiee. 



doth Measure, 

ttfaichee. InaiL 

4 nftils 1 quarter. 

. 4 quarter*. 1 y«d. 

• K quarters 1 eU- 

Angtdar Measure; or, Divisions qf 
ths Circle, 

^ «) seoondt 1 minute. 

eo minutes 1 degree. 

aO degrees 1 sigu> 

so degrees 1 quadrant. 

S60 degrees, or 12 signs. . 1 circumference. 

NavJtUtd Measure, 
I nautical mile 6082.06 feet 

8 miles } league. 

90 leagues L**«^^ 

860 desiees the earth** dii- 

cumference. 

Particular Measures of Length. 

4 inches 1 hand.* 

6 feet 1 fathonuf 

120 fathoms. 1 cable's length. 

epointe 

12 lines 1 Inch.^ 

3 inches 1 palm. 

9 Inches 1 apan. 

144 square inches 1 square foot 

9 square feet 1 aquare yard. 

8Qi square yards 1 square pole. 

4 roods, or 4820sq. yds. 1 acre. 

HeASUBE GW SUBFACn FOB Lahd. 

62.7264 square inches Isquarelink. 

10.000 square links 1 sq. cham. 

10 square chains » 1 acre. 

640 acres Isq.mile. 

Solid ob Cubio Msasubb. 

1728 cubic inches 1 cubic fqot. 

27 cubic feet 1 cubic yard. 

NW«.-A cubic foot Is equal to 2200 cylin- 
drical inches.-or 3300 spherical inches,-or 
6600 conical inches. 



♦ Used for the h«ght of hpnea. 
unng 



Used in measuring 
Used for pendulums. 



Mbasitbb 07 Cafaotct tob laqijzsfl) 
Gbadt, Fbitit, etc. 

Liquid, 

&666 cubic inches 1 gllL 

4 gills 1 pint 

2 pints 1 quart 

4 quarts, or277.274cubicjncfaes.. 1 gallon. 

Dry, 

2 gallons Ipedc 

4 pecks, or 22iai92 cubic in.. . 1 bushel. 

8 bushels 1 quarter. 

A quarters lload. 

HiAcruBB OV Whght. 

Troy, ly which Gold, Silver, and 
precious SUmes are weighed. 

24 grains 1 pennyweight 

20 pennyweights 1 ounce. 

12 ounces 1 pound. 

Avoirdupois, or the general Meaum 
qf Weight. 

27.84375 troy grains 1 dradun. 

16 drachms lounee. 

16 ounces 1 pound. 

14 pounds 1 stone. 

2 stones 1 quarter 

4 quarters, or 112 lbs. 1 cwt 

20cwt ^ Itoo. 



Compabatiyb Values bbtweeh the 

PRESEET AED TOBMEB MBABUBBS 
07 CAPAaiT. 

Formerly the wine gallon contained 231 
cubic inches, the ale gallon 282, md the 
corn bushel 2l£0.42; hence the imperial 
gallon = 1.20032 old wine gaUon, or .9W8 
old ale gallon; and the imperial buahd 
s 1.031515 of the former bushels oeaily. 

The following tables exhibit the quan- 
tity, in imperial measure, equivalent to a 
oertatai name or given number of gallons, 
old measurer- 
Old measure for Imperial measure 
wine, spirits. &c gaUs. qte. ptt. Pjjfc 
10 gals. s= I anker s 8 1 2 
18 „ =lrundl. =14 3 1 8 
42 „ = 1 tierce s 34 3 1 8 
63 =lhogsh. = M 1 1 8 
84 „ s 1 punch, as 69 8 1 8 

" ''"te^ioi • 1 . 
IK ,, Elton > I • 
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9ld measure for Imperial measure, 
ale and beer. galls, qts. pts. gillg. 



9 gals. = 1 firkin = 



18 
36 
54 
78 
108 



= lkild. = 18 
= 1 barrel s 36 
= 1 hogsh.as 54 
sipun. ss 73 
= lbutt =169 



Old dry measure. Imperial measure. 

_ , , , ^ .. V^^' qtM. pte. irlllg. 

2 bush. = 1 Strikes 1 3 12 o 

£ =}q':- = 7 3 8 1 

g =lchal. =31 1 1 
36 =1 coal 

chal.=34 3 1 1 2 

40 =lwey =38 3 1 A 

80 =llas? =77 2 1 1 8 



MlSOXLLANEOtrS MlBASnSBS FOB 
TAMOUS PUBPOSES. 

A load of unhewn timber . . 40 cubic ft. 
A load of squared timber .. JJ*^!*''"- 

A load of inch boards 600 aa ft. 

A load of two-inch planks. . 300 Ll 

A hundred of deal. ISOinnum. 

A hundred of nails 120 

A thousand of nails leno 

Aloadof brick* //^ Z 

^feJofUme 32 bushels. 

A load of sand 36 

A sack of potatoas, or coals 224 lbs. 
A bushel oir salt or floiS!:. . K - 

A bushel of wheat 60 — 

A bushel of barley go — 

A bushel of oats 40 — 

A Spanish and Pobsh mile is about 3h 

m^n mne is from 5 to 6 English miles. 
A Russian mile or verst is about | of an 
iKefStl^* *nd the French toise is 

The Dutch mile is 8101 yards. 

?oinan I688 „ 

Awbian.. 2148 

Persian PaxBsang.... 6006 



PEENCH MEASUEES. 
MoDSRK System. 

Comparaave Table of Frendt MOnt 
reduced to EngHahfiet. 

Metrical Measures. Eng. Meas. 
Met» Met 

lis written 1.000 equals 3 iMj 
6 ft74 



8 
S 
4 
5 


I 



10 



2.000 

aooo 
4.000 
5.000 
6.000 
7.000 
8.000 
9.000 
10.000 



9 10.11 

13 1.48 
16 4.85 
19 a22 

22 11.59 
26 2.96 
29 6.33 
32 9l70 



Metrical Measures. 
Dedmetxe. 



3 " 
4 

K 

7 " 

8 
9 
10 

Centimetre. 
1 is wiitten 

I :; 
5 " 

9 

10 

Millimetre. 
1 is written 

I " 
4 

H 

7 
8 
9 
16 



Met. 




FU 


In. 


O.IOO equals 


Q 




0.200 


= 






O.30O 


B 




11.81 


0.400 






3.75 


0.500 






/•W 


0.600 


z 


£ 


11.62 


0.700 




2 




0.800 


= 


2 


7.50 


0.S00 


— 


2 


11.43 


1.000 


— 


3 


3.37 


11.010 


— 


A 
U 




0.020 


— 


Q 


0.79 


0.090 


— 


Q 


1.18 


0.040 


— 


Q 




0.050 




Q 




0.060 




Q 


2.36 


0.070 




Q 


2.78 


aooo 







3.15 









3.54 


0.100 







3.94 


0.001 







ao4 


aoo2 







0.06 


0.003 







ai2 


0.004 







ai6 


0.005 







0.20 


0.006 







0.24 


0.007 







0.28 


0.008 







0.31 


«.009 







0.35 


0.010 


= 





0.39 



UnUt ef the French Meantres compared wUh 
BngOth Imperial Meaeurea, 
The are, or umt of square measure = 
119 square yards. 

•rTSfii*®'^? <>f measures 

35.31716 cubic feeL 

The litre, or unit of measure for liquids 
-:61.028 cubic inches* or about 220 of an 
imperial gallon. 

The gramme, or unit of weight - 15.438 
feroy grafais, or .002206 of a pound avoir- 

"fhe kilogramme = 2Ji05 pounds avoir- 
dupois. 



MeASURB 07 SlTRFAOE. 

Imilliare 1196 sq. yds. 

10 miUiares l centiare. 

10 centiares. I declare. 

10 declares l are. 

Ware* I decare. 

10 decares 1 hectare. 

, or 2.473614 imperial acres 
The are is a square decametra 



Mbasube op Solidity. 

1 mlllistere 035317 cubic ft 

10 millisteres 1 centistere. 

10 centisteres 1 dedstexe. 

10 decisteres 1 gtere. 

10 steres 1 decastere. 

10 decasteres 1 hectostere. 

10 hectasteres 1 kiiostere. 

10 kilosteres 1 myriasterai 

The stere is a cubic metre. 
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1 millilHw 061028 OHb. in. 

10 miUilitret i centilitie. 

10 centilitrei i decilitre. 

lOdedlitref llitre. 

10 litres . i decalitre. 

10 decalitre! i hectolitrti 

lOhectolitrea i kilotttie. 

lOkilalitrea Imyrlalitrv. 



HaASums ov Wkobv. 

imffllgianune OlMSBtxoj giru 

10 miUigrammes 1 centigrBmme. 

10 centigrammea l dedgramme. 

10 decigrammes ........ 1 flramme. 

10 grammes i decagiamma. 

10 decagrammes i iMctogramnie. 

10 hectogrammes 1 kUomnme^ 

10 kilogrammes 1 myiiagrammeu 

A gramme Is the weight of a cubic cea- 
timeue of distilled water in vacuo at ita 
maximum density* or at a9> Fahrenheit. 



The tttr» to a euUe dedmetnb 

Paballu 07 Fbjdioh ahd Bhoubh Sgaub. 

i fVT-f y ^ T ? ? ^ « Jfrtr«. 
I Scale 4f Mtf gmtral plant, 

I L.i.....y ^ ? M 100 120 140 MO SmgUthfeat. 
Preceding 9eal4 transformed. 

^ ^ ■ M UMMrm 

8eale<if2miU,fyr a Metre, 
» y ^ fiO W TO 8 SmgUthfeet 
Preceding eeale transformed. 



J y * ^ ^ ? • » 10 U UJfolrw. 

i — ^ — — • — I— < — \ — -h— i — ~i 
Ordinary ecale nf the plane, 
g 10 15 20 y 80 » yjtoliAAf. 

Preceding eeale traneformed, 

9Meiem, 

* ' ! ^— 1 ^ i ^ 

Scale nf%mm,for a Metre. 
_J W SO 



iVwMdina Mate tfvwH/bMMd. 

-+-4 ; ; ? I 

Ordtnary ecdtcQ^ihe elevatione. 

Preceding ecale transformed, 
IW 



IMMetree, 



Scale 48 mm,f^ a Metre. 
ar ur Preceding ecale transformed, 



OnKfiory teote thedetalk. 

1 2 J^lllftyfcrt, 



780 Metres 



Preceding scale transformed. 
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Table thcwing Iks CvbieaX CotUmUt qf 11-/im4 Pkmh, 
DwUs, omd 7'Jnieh Batteru, qftiamd^ Iiukm im Hiittum 



1 

Length 
in feet. 


Planks, 
11 by Si in. 


Deals. 
9 by 9} in. 


BattfiM!! 
7by9itai. 


Planksb 

UbySin. 


Dads. 

9bf8tak 




8 
10 
18 
14 
16 
18 
80 


ft.in.pts. 
1 6 T 
1 10 11 

8 3 6 

9 8 1 
8 8 
8 ft 8 
3 8 10 


ft. tn.ptSa 
1 8 
1 6 9 
1 10 6 
9 8 8 
8 6 
8 .9 
8 1 6 


ft.in.plB. 

11 8 

11 I 

I 8 5 
1 11 4 
9 9 8 
8 ft 9 


ft> takptsi 
110 
9 8 6 
8 9 
8 8 6 
8 8 
4 1 6 
4 7 


ft.i&pts. 
1 6 
1 10 6 

8 3 

9 7 6 
8 
8 4 6 
3 9 


ft.in.pta. 
1 8 
I ft 6 
1 9 
9 6 
9 4 
9 7 6 
9 11 




Showtatg the Number of «Mii to equal a Load of 80 ailik ftet 


8 
10 
19 
14 
16 
18 
90 


i 

3 

18 


40 
88 

9 

90 

i? 


801 


? 


i 

19 

1? 
m 


48 

9 

9U 
19 
161 



A Tabu tkcwkig 0$ Smi^ Fm S eoM itg t < 



■ variout Sittt, 



h 



144 

90 
64 
72 
48 
S6 
29 
24 
20 
48 
82 
24 
20 



1 by 1 



2 
2 
2* 
2i 

I* 

8 
8 

8 



1 

1* 

2 
2* 

2f 

1 

1* 

2 



h 



16 
14 
86 
24 
18 
16 
12 
10 

9 
16 
12 
10 

7 



8 by 8 



8i 
4 
4 
4 
4 
4 
4 
4 
5 
5 
6 
6 



8 

1 

I' 
? 
!» 

2 

«i 

8 

4 



16 
12 
10 

8 

6 

4 

8 

7 

6 

4 

8 

9 

4| 



6 by n 
6 



2* 

8 

4 

6 

2i 

8 

4 

5i 

7 

2 

4 



1^ 



8 6 

9 

9 
10 
10 
10 
11 
12 
12 
12 
12 
12 



4 

? 

2 
8 
4 
6 
8 
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1 


^ 00 o 00 o « 00 e « OB o OB o -« 00 o ee e ^ e» o 
4n«Dom<Dec9«e«o«Don<Don(oeeo<Doeo«oo 


cwt. 


04 ^ CO eo o o M ^ ooo 0001^(0 00 eoM^voeod' 




•Q ^ lo « o -* J?F- MO o?.^ 00 5'eo ^ o S«o o5o 


■tone 
141b. 


^jRsj^ayWooapjiTw^ys^ojs'jS'-jSoS'^o 








00 e 00 o 00 o 00 o 00 o ■« 00 o 00 o 00 o 
^ eo « e eo « o eo «D o m « o CO te o eo « o 00 « o eg « o 


cwt 


o« « 00 e o « « 00 9 e o< « 00 e o 04 -« « » e o 

^ io « O M « ^00 Jeo «?© I?* 0?O 






¥ 


8^it?a STi^^'N 7o« 
4 c<«t'«*ot<i>»<^oo 00 00 00 00 00 00 a a» « a a Oft a e e e e 




y^«5^C555©tJ^KKKKKflO e?Q87eS^77Srtt 


1 


i^^ooe^ooo^ooo^ooo^ooo^^e^ooo^ooe 

4 CO (0 o eo « 9 eo « o m QD o CO «o o CO « o eo te o eo « o 


cwt. 


01 « 00 o o ot ■« CD 00 o o e« -« « 00 o o e« CD 00 g o 




^ e?«^o « to* a o ^ <t!.-4 M «e a ^ ? oo ?co « o m « 9e 
«; r« t^«^oo » 00 a a a a e o o ^ ^ ^ e« e« e« CO CO m 2 


stone 
141b. 


^ fSa ST^SToo 3r^;i'm ^^^•o S?o 

4 CO 00 CO « <4* « -4* ^ ^ ^ IQ IQ « iQ « iQ iQ «0 CD CO CD CD CD K«i 


a 


'«} ^^9e?Srs?<<i 94^799^10 9^973r:?cD 


too. 


•cT ^ 00 o ^ 00 o ^ 00 o ^ » o ^ 00 o « a o -4* 00 e « 00 o 
«• CO CD e CO o o CO CO g n « o CO CD o CO « o CO CO o e>j « e 
<rt »H oc CO • » a g j3 « 2 «g « a a 25 gj g jjj g |g g 




iSec^cD»ooa^cD»oom^(o»oaec-«(09ee 
(2 «^ a CO ^ iQ r« a a e 04 iQ to CO a M g« ^ ^ ^ ^ 




Sr**^ a ^ a 5-* oTcD 3'*h ^» ^eo «So ^lo So o 
4 o e e i-i «« i-i M a a a CO 00 CO « ^ « ^ lo iQ to CD CD CO 




!i 


S'S'^Tt^SPg^a Sffftta go SPi^jj ^ o5^co 
40oeoao^^iH-H.^r.«^aMMaaMaeoeoeo«» 
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MITAI& 



mm 



flVonS, EASTHB, ITO. 



Namet. 




Pure gold. 
Mercury . 



PuregUTcr . 
pimmtfi • • • 
Copper, catt 

— ihec 
Bruf, oast . 

— iheet. 
Iron J east... 

i— bar ... 
ted, soft... 

— hard . 
TtefCast ... 
Bne, cast... 



13580 
11353 
10474 
98^ 
8788 
8910 
7824 
8396 
7264 
7700 
7833 
7816 
7291 
7190 



1.417 
1.435 
S.038 
S.435 
S.638 
8.814 
3.146 
8.103 



8.806 
3.598 
3.530 
3.537 
3.790 
3.845 



.7058 
.6965 
.4904 
.4105 
.3788 
.3552 
.3178 
.3285 
.3036 
.3037 
.863 
.279 
.883£ 
.8827 



Marble, avenge . . . . 

Granite, ditto 

Purbeck stone 

Portlan4 ditto 

Bristol ditto 

MiUstone 

Paving stone 

Crai^ith ditto ... 

Grindstone 

Chalk, British 

Brick 

Coal, Scotch 

— Newcastle... 

— Staffordshire 



2720 
2651 
8601 
8570 
8554 
8484 
8415 
8368 
8143 
8781 
8000 
1300 
1870 
1840 
1838 



170.00 
165.68 
168.56 
160.68 
159.68 
155.25 
150.93 
147.62 
133.93 
17a8l 
185.00 
81.15 
79.37 



WOODS. 



UQUIDS. 



II* 



Names. 



Ulpnimvitse 

'"tax, French 

Dutch 

■bony, Indian .... 

— American . . 
Oak, Just felled.... 

— seasoned 

Bog oak of Ireland , 
Muiogany, Spanish. 

— bay wood 

Medlar tree 

Logwood 

Olive tree 

Beech 

Ash 

Alder 

Apple tree 

Plum tree 

Maple 

Teak 

Cherry tree 

glm 

Walnut 

Red pine 

Yellow do. 

Feartree 

Sycamore, chestnut, 

and lime tree, each 

WIUow 

Fbplar, white SpanK 

— common 

Cedar 

gbitt |i^e 



1333 
1328 
918 
1809 
1331 
1113 



83.31 
83.00 
58.00 
7&56 
83.18 
,69.56 
743 I 46.43 
1046 65.37 
- 66.43 
39.81 < 
59.00 
57.06 
57.93 
53.85 
52.81 
50.00 
4^56 
47.18 
47.00 
464)7 
4468 
42.06 
41.93 
47.06 
40.76 
40.68 

37.75 
36.50 
33w06 
83w93 
35.06 
34.43 
33.08 
15.00 



48ft 



Acid, sulphuric ... 

— nitric 

— muriatic .... 

— fluoric 

— citric 

— acetic 

Water from the Baltic 

— from the Dead 

Sea. 

— from the Me<U- 

terranean. 

— from the Irish 

Channel. 

— ice 

— distilled . ... 
Oils, expressed. 

linseed 

sweet almond 

whale 

hempseed ... 

olive .1 

Oils, essential. 

cinnamon 

lavender 

turpentine 

amber 

Alcohol of commerce) 

at 60" Fahrenheit 
Alcohol, absolute .... 

Ether, nitric 

~ muriatic 

Proof spirit 

Tar 

Vinegar, distilled .... 



1850 
1871 
1200 
1060 
1034 
1()68 
1015 
1240 

1029 



1001 
1000 



940 



915 

1043 
894 
870 



1016 
1000 



18.6 

ilio 

10.3 
10.6 
10.2 
12.4 

10.3 

IQS 

10.1 
10.0 

0.4 

ft3 
ft8 
9.3 
9.8 

10.4 
8.9 

g 

lOl 
lOl 



M 2 
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wmm av ba» umt. 



■LAsno iluhh^ ob oasm, 

Atmotpheric air being tlie standaxd, or iOOO. 

4340 1 Carbonic ozide« and carbwwtad hy* , 



Hydriodieacidgva . 

Cnlorinefras 

Catbonic add, and nitroua oxide gaak i Frumc acid gaa 

each 15B7 1 Ammoniacal gaa • 

Cyanogengaa 1806 Hydrogen gas . 

Oxygen gas 1111 1 Steam of water at SIS* 



1 Carbonic oxide 
0{ drogen gas, « 
I Prusilc aQd ga 



s 



Tabud exkibiHi^ (he W^U qf a Lineal Foot qf Spuure mud Sownd 
Bar Iron, 



a 



2I 



ii 



II 



I 

ll 



.209 
.826 
.470 
.640 
.885 
1.067 
1.305 
1.579 
1.879 
2.205 
2.558 
2.936 
8.840 
4.228 
5.219 
6.815 
7.516 
8.820 
10.229 
11.748 
18.360 
15.088 
16.909 
18.840 
20.876 
23.115 
25.269 
27.608 
80.070 



536 
848^ 
288 
176 
184 
106 
86 
71 
59i 
51 
44 
38 
8Si 
26^ 
21i 
17i 
15 
12| 
11 
9i 
8i 
7i 
6i 
6 

5i 
5 



.164 
.266 



.508 
.656 
.881 

I. 026 
1.241 
1.476 
1.732 
2.011 
2.306 
2.624 
8.321 
4.099 
4.961 
5.913 
6.928 
8.043 
9.224 

10.496 

II. 846 
13.288 
14.797 
16.396 
18.146 
19.842 

4 '21.684 
811213.653 



8J 

H 

II 

8* 
8i 
8i 
4 

4* 
4i 
4f 

n 
ii 

H 

5 

5i 



32.618 
85.279 
88.045 
40.916 
48.890 
46.969 
50.158 
53.440 
56.838 
60.329 
63.930 
67.637 
71.445 
75.369 
79.378 
88.510 
92.459 
101.036 
110.429 
120.248 



25.620 
27.709 
29.881 
82.170 
84.472 
36.895 
89.390 
41.984 
44.637 
47.385 
50.211 
53.182 
56.118 
59.187 
62.344 
65.585 
72.618 
79.370 
86.781 
94.610 



NoTH. — The weight of Var inn^ 
being 1; 

The weight of east iron .95 

— Bteel « 1,05?; 

— copper « 1.16 
braaa « 1.09 

— lead - 146\ 
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rxBLX of thi Waghi qf almnl Foot qf FiatBairlrMi, i» Ait 





1 


ThkluieMi in p«rtoof an indu 


n 




t 




i 


is 




1 


f 


i 


1 


1 


.835 


1.044 


1.253 


1.461 


1.670 


8.088 


2.506 


2.923 


3.340 




.939 


1.174 


L400 


1.644 


1.878 


2.348 


8.818 


3.287 


3.756 




1.044 


1.305 


1.568 


1.826 


2.088 


2.609 


3.132 


3.653 


4.176 




1.148 


1.435 


1.722 


2.009 


2.296 


2.870 


3.444 


4018 


4592 




1.252 


1.566 


1.879 


2.192 


2.504 


8.131 


8.758 


4384 


5.008 


ii 


1.358 


1.696 


2.035 


2.374 


2.7I6 


3.392 


4070 


4749 


5.432 




1.4Ga 


1.827 


2.192 


2.557 


2.924 


3.653 


4384 


5.114 


5.848 




1.566 


1.957 


2.348 


2.740 


3.132 


3.914 


4696 


5.479 


6.264 


2 


1.671 


2.088 


2.505 


2.922 


3.342 


4175 


5.010 


5.845 


. 6.684 


1 




1.77a 


2.218 


2.662 


&106 


a550 


4435 


5.324 


6.210 


7.100 






1.880 


2.348 


2.818 


3J68 


3.760 


4696 


5.636 


6.576 


7.520 


2 


• 


1.984 


2.479 


3J975 


3.470 


3.968 


4957 


5.950 


6.941 


7.936 


2 




2.088 


2.609 


3.131 


3.653 


4176 


5.218 


6.262 


7.306 


8.352 


a 




2.198 


2.740 


3.288 


3.836 


4386 


5.479 


6.576 
6.888 


7.671 


8.772 


2 




2.297 


2.870 


3.444 


4018 


4.594 


5.740 


O.IM1D 


9.188 


2 




2.402 


3.001 


3.601 


4201 


4804 


6!ooi 


^202 


8.402 


9!608 


» 


2.506 


3.131 


3.756 


4384 


5.012 


6.262 


W16 


&767 


10.024 


1 


2.7I6 


3.392 


4.071 


4749 


5.430 


6.784 


&142 


9.498 


10.860 




2.923 


a653 


4.384 


5.114 


« 5.846 


7.306 


8.768 


10L228 


11.692 


? 


3.138 


aou- 


4697 


5.479 


6^264 


7.828 


9.394 


10.969 


12.528 




8.341 


4.175 


5.010 


5.845 


6.682 


8.3S0 


10.080 


11.690 


13.364 




3.540 
3.758 


4.436 


5.323 


6.210 


7.098 


8.871 


10.646 


12.421 


14196 


? 


4697 


5.636 


6.575 


7.516 
7.932 


9.393 


11.272 


iai5i 


15.032 




8.968 


4958 


5.949 


6.941 


9.915 


11.898 


13.881 


15.864 




4175 


5.219 


6.263 


7.306 


8.350 


10.437 


12.526 


14.612 


16.700 




4.384 


5.^ 


6.576 


7 671 


&768 


10.968 


13.162 


15.343 


17.538 


P 


4.598 


5.741 


6.889 


ao37 


9.186 


11.480 


13.778 


I6.O73 


I&372 




4.801 


6.001 


7.202 


&402 


9.602 


^2.002 


14404 


16.804 


ia204 




5.010 


6.262 


7.515 


a7e7 


10.020 


18.524 


15.030 


17.535 


20.048 



TjJOJt qf the Weight (f a SuperfieiaX Foot' of vcerum Metals, in lbs. 



Namef. 


ThickneBS by the Birmingfaam Wire Gauge. 


1 


2 


3 


4 


5 


6 1 7 


8 


9 


10 


11 


12 


13 


14 


16 


Iron.... 
Copnar. 
Bran .. 


1450 
13.75 


12.00 
13.90 
13.20 


11.00 
12.75 

12.10 


10.00 

11.60 
11.06 


8.74 
10.10 

9.61 


8.12 

9.40 
8.93 


7.50 

a7o 

8.26 


&86 
7.90 
7M 


6.24 
7.20 
6.86 


5.62 
6.50 
6.18 


5.00 

6.80 
5JK) 


4.38 
5.08 
4.81. 


3.75 

434 
412 


3.12 
3.60 
3.43 


2.82 
3.27 
3.10 


Ittm... . 
CoOTw. 
Bian .. 


Tbickneaa by the Wire Gauge. 


16 


17 


18 


19 


20 


21 


22 


23. 


2i 


25 


26 


27 


28 


29 


30 


8.50 
8.90 
a.75 


8.18 
2.52 
2.40 


1.86 
2.16 
2.04 


1.70 
1.97 
1.87 


1.54 
1.78 
1.69 


1.40 
1.62 
1.54 


1.25 
1.46 
1.37 


1.12 
1.30 
1.23 


1.00 
1.16 
UO 


.90 
1.04 
.99 


.80 
.92 
.88 


.72 
.79 


.64 

fo 


J>6 
.64 
.61 


.5 

.58 
.55 


bOD.... 

Copper 

BtlM.. 


Thicknen, in partaof an inch. 




i 




i 




i 






* 


i 


1 


1 


2.5 
2.9 
2.7 
3.7 


5. 

5.8 
5.5 
7.4 


7.5 
»8.7 

8.2 
11.1 


10. 

11.6 

10.9 

148 


12.5 
145 
13.6 
18.5 


15. 
17.4 
16.3 
29.2 


17.5 
20.3 
19.0 
25.9 


20. 
83.8 
31.8 
29.6 


27.1 
37.0 


30. 
347 
32.5 
444 


35. 
40.4 
37.9 
57.8 


4a 

46.2 
43.3 
59.2 



Ron^The weight of cast iron being 1 ; 
The weight of bar iron s 1.07 

— ateel = 1.08 

— brass = 1.16 

— copper = 1.21 

— lead s IM 



The weight of dry deal or yellow pine 
being 1; 

The weight of cast iron = U. 
- braai a 18.; 
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TlBU ik$ WtdifU a Limeal Foot qf Cast Iron Pipit, I 



Thickness of the Metal, In inches. 



f bora, 
mches. 


f 


1 


f 


f 


1 

1 


1* 




2 


8.8 


12.3 


16.1 


20.3 










2i 


10.6 


iir 


19.2 


23.9 










8 


12.4 


17.2 


22.2 


27.6 


33.3 


39.3 


15.6 




8* 


14.2 


19.6 


25.3 


31.3 


37.6 


44.2 


51.1 




4 


16.1 


22.1 


28.4 


85.0 


41.9 


49.1 


56.6 


64.4 




18.0 


24.5 


31.4 


88.7 


46.2 


64.0 


62.1 


70.6 


6 


19.8 


27.0 


84.5 


42.3 


50.5 


58.9 


67.6 


76.7 




21.6 


29.5 


37.6 


46.0 


54.8 


63.8 


73.2 


82.8 


6 . 


23.5 


8}.9 


40.7 


49.7 


59.1 


68.7 


78.7 


88.8 


5* 


25.8 


84.4 


43.7 


53.4 


63.4 


73.4 


84.2 


95.1 


7 


27.2 


86.8 


46.8 


56.8 


67.7 


78.5 


89.7 


lOU 


I* 


29.0 


89.1 


49.9 


60.7 


72.0 


83.5 


95.8 


107.4 


8 


30.8 


41.7 


52.9 


64.4 


76.2 


88.4 


100.8 


113.5 


8| 


32.9 


44.4 


56.2 


68.3 


80.8 


93.5 


106.6 


119.9 


9 


84.5 


46.6 


59.1 


71.8 


84.8 


98.2 


111.8 


125.8 


H 


86.8 


49.1 


62.1 


75.5 


89.1 


103.1 


117.4 


131.9 


10 


88.2 


51.5 


65.2 


79.2 


93.4 


108.0 


122.8 


188 J. 




... 


54.0 


68.2 


82.8 


97.7 


112.9 


128.4 


144.2 


11 


... 


56.4 


71.8 


86.5 


102.0 


117.8 


183.9 


150.8 


Hi 


•• 


58.9 


74.8 


?0.1 


106.3 


122.7 


139.4 


156.4 


12 


... 


61.8 


77.4 


93.6 


110.6 


127.6 


145.0 


162.6 


18 






82.7 


101.2 


118.2 


137.4 


164.1 


173.5 


14 






89.8 


108.2 




t AO O 


1 UK O 


185.2 


16 






95.2 


115.7 


135.3 


156.2 


176.2 


198.1 


16 








123.3 


143.1 


166.1 


187.5 


211.8 


17 








130.2 


162.5 


178.5 


198.2 


^28.4 


18 








137.0 


161.2 


185.3 


209.1 


235.6 


19 










169.2 


196.7 


222.3 


247.1 


20 










178.1 


205.2 


233.2 


259.0 


21 












214.1 


243.5 


278.2 


22 












223.0 


264.8 


285.4 


23 












233.4 


266.5 


298.8 


24 












246.2 


277.5 


310.6 



NoTB. — The weight of the two flanges of a pipe are generallj reckoned 
equal to the weight of one foot in length. 

Weight, in lbs., required to crush 1^ Inch Cubes of Stone and o!(her Bodies, 
lbs. 

Chalk .... 1,127 
Bed brick. . . . 1,817 
Derby grit . . . 7,070 
Portland stone . . . 10,284 
Graigleith stone . . . 12,346 
Yorkshire paying stone . 12,856 
White statuary marble . 13,632 



lbs. 

Bromley Fell sandstone . 18,680 

Cornish granite . . . 14,802 

Dundee sandstone . . 14,918 

Compact limestone . . 17,364 

Purbeck stone . . . 20,610 

Black Brabant marble . 20,742 

Very hard freestone • , 21,264 
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CAST-IRON COLUMNS. 



Tablb shomng the diameter of a solid Column or Cylinder of Cast Iboit 
required, according to its length or height, to support a given extent of 
flooring, dec, or a given weight, v 



1. — Diameter of column 2 inches. 



Length or height in feet . 


6 


8 


10 


12 


14 


16 


Load in cwts. 


61 


60 


40 


82 


26 


22 


Extent of floor, &c., in 

sup. ft. at 1^ cwt. per 

sup. foot . 
Do. do. at 2 cwt. per sup. 

foot .... 
Do. do. at 8 cwt. per sup. 

foot .... 


20i 


33i 

25 

16f 


261 

20 

13i 


211 

16 

lOf 


in 

13 
8f 


14f 

11 


2. — Diameter of column 21 inches. 


Length or height in feet . 


6 


8 


10 


12 


14 


16 


Load in cwts. 


106 


01 


77 


66 


66 


47 


Bxtent of floor, &c., in 
sup. ft. at 1^ cwt per 
snp. foot . 

Do. do. at 2 cwt. per sup. 
foot . 

Do. do. at 8 cwt per rap. 
foot . 


70 

52^ 

85 


60| 
80i 


51i 
88^ 
261 


m 

'82^ 
21| 


86f 
27i 
18* 


81i 
151 
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Length or height in fiset . 


6 


8 


10 


12 


14 


16 


Load in cwti. 


168 


145 


128 


111 


97 


84 


Bxtent of floor, &c., in 

tup. ft. at li Gwt. per 

snp. foot . 
Do. do. at 2 cwt per rap. 

£M>t .... 
Do. do. at 8 ewi per rap. 

foot . 


1081 
81J 
54J 


96f 
721 
481 


85f 

64 

421 


74 

554 

87 


m 

82i 


56 
42 
28 


4. — Diameter qf colvmn Zl tuehet. 


Length or height in feet « 


6 


8 


10 


12 


14 


16 


Load in cwta. 


282 


214 


191 


172 


156 


185 


Extent of floor, &c., in 
sup. ft. at 1^ cwt per 
sup. foot . 

Do. do. at 2 cwt. per sup. 
foot . 

Do. do. at 8 cwt per sup. 
foot . . - . 


154f 
116 

m 


142| 
107 
71i 


127i 
95i 
68f 


1141 
86 
57J 


104 
78 
52 


90 
45 


1 

< 

6. — Diameter 


qf column 4 inchee. 






Length or, height in feet . 


6 


8 


10 


12 - 


14 


16 


Load in cw > 


810 


288 


266 


242 


220 


198 


Extent of floor, &c., in 

rap. ft. at 1^ cwt per 

rap. foot . 
Do. do. at 2 owt per sup. 

foot . . ... 
Do. do. at 8 owt per rap. 

foot . ... 


2061 

156, 

108i 


192 
144 
96 


177J 
138 
88f 


161i 

m 

80i 


1461 

110 


182 
99 
M 
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Xtength or ho^ht in feot • 
Load in cwts. 

Extent of floor, &c, in 
sap. ft. at 1^ cwt. per 
Bup. foot . 

Do. do. at 2 cWt per sup. 
foot . 

Do. do. at 8 cwt. per sup. 
foot . 


1 6 


3 


10 


12 


14. 




400 


879 


854 


327 


801 


275 


266§ 

200 

188i 


252} 
189^ 
126} 


236 
177 
118 


218 

168} 

109 


200} 
150} 
100} 


188} 
187i 
91} 

1 


7. — DumeUr qf eolwim 5 inekes. 


Length or height in feet . 
Load in cwts. 

Bxtent of floor, &c, in 
sap. ft. at 1^ cwt per 
snp. foot . 

Bo. do. at 2 cwt per sup. 
foot . 

Do. do. at 8 cwt. per sap. 
foot .... 


6 


8 


10 


12 


14 


16 


m 


479 


452 


427 


894 


365 


884 

250i 

167 


1 f-< fcO CO 


801} 

226 

150} 


284} 

213^ 
.142} 


262} 

197 

181} 


u^ 

182} 
121} 


8. — Diameter qf eohmn 6 tTiehes. 


Length or height in feet. 
Load in cwts. 

Extent of floor, &c., in 

sap. ft at H cwt per 

sap. foot . 
Do. do. at 2 cwt per sap. 

foot .... 
Do. do. at 8 cwt. per sap. 

foot .... 

I 


6 


8 


10 


12 


14 


16 


592 


578 


550 


525 


497 


469 


894} 

296 

197} 


882 

286} 

191 


366} 

275 

188} 


350 

262^ 

175 


881} 
248} 
165} 


812} 
284} 
156} 
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9. — Diameter qf column 7 tncAef. 



Length or height in feet. 


6 


8 


10 


12 


14 


16 


Load in ewts. 


1013 


989 


959 


924 


887 


848 


Extent of floor, &c., in 
•up. ft. at 1^ cwt per 
sap. foot . 

Do. do. at 2 cwt per sap. 
foot . 

Do. do. at 8 cwt per sap. 
foot . 


675i 
837§ 


6594 
494i 
329} 


6394 
479J 
8191 


616 
462 
308 


5914 
4434 
295f 


564| 

424 

282} 


10. — JHamgter qf column 8 tneA«f. 


Length or height in feet. 


6 


8 


10 


12 


14 


16 


Load in ewts. 


1815 


1289 


1259 


1224 


1185 


1142 


Bxtent of floor, &c., in 
sup. ft at 1^ cwt per 
sup. foot . 

Do. do. at 2 cwt per sap. 
foot . 

Do. dol at 8 cwt per sap. 
foot . 


876} 
6574 
438i 


8594 
644i 
429f 


8394 
6294 
419f 


816 
612 
406 


790 

5924 

895 


7614 

571 

880} 



List ov Gauqbs asd Weights ov Galtahizbd Tnnrm) Ibov Shuzb^ 
In London or LiverpooL 



Slw. 


No. Wire 
Gauge. 


Weight per 
iquaien. 


Price of 
Galvanised 
Tinned Iron, 
per Ton. 


Price of "Bert* 
Galvanlxed 
Tinned Iron, 
per Ton. 








£ a. d. 


£ «. d. 


6ft. y 2ft. 


12 


ahoat 72 oe. 


22 10 


26 


i> 


14 


n 56 „ 


22 10 


26 


tp 


16 


» 40 „ 


22 10 


26 


>» 


18 


>i 84 „ 


24 


27 10 


w 


20 


» 26 „ 


25 10 


29 


tt 


22 


„ 21 „ 


29 


32 10 


9t 


24 


„ 17 „ 


29 


32 10 


>9 


26 


»» 15 „ 


32 10 


36 




28 


« 12 „ 


35 10 


39 


4 ft. X 20in. 


80 


10 „ 




48 


n 


82 


w 9 „ 




58 
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Tablb showing approximately the Diameter and TkUiknete of Metal qf 
SoUow Columnt of Catl Iron whdeh wiU tupport given weights, and given 
exteiU cf Flooring, dse- 



The height of column for which theie dimensiona are calcnkted ia 10 ft ; 
bnt they may be lafely adopted up to 12 ft., aboye which an allowance 
shonld be nuide. 



Outside 
diameter 
of eolumn. 


Thielc. 
nessof 
meul. 


Wright 
supported. 


Extent of flooring, in sup. feet. 


Ucwt. to 
afoot. 


8 cwt. to 
afoot. 


8ewt« to 
afbot. 


Inehet. 


Inches. 


Tons. cwts. 










k 


8 


40 


80 


20 


8 < 


f 


4 10 


60 


45 


80 




1 


6 


80 


60 


40 




i 


8 15 


50 


87 


25 


8J \ 


f 


6 


80 


6a 


40 


1 


7 15 


103 


77 


52 




\ 


4 6 


51 


42 


28 


4 \ 


f 


7 


93 


70 


47 




1 


9 10 


127 


95 


68 




i 


6 .0 


80 


60 


40 


*i \ 


f 


8 15 


117 


87 


58 


1 


11 5 


150 


112 


75 




1 


6 10 


87 


65 


48 


6 < 


f 


9 15 


130 


97 


65 




1 


18 


178 


180 


87. 






7 


98 


70 


47 






11 5 


160 


112 


75 


1 


15 10 


207 


155 


108 






8 10 


118 


85 


57 


6 \ 




18 


178 


180 


87 




1 


17 10 


288 


175 


117 






9 10 


127 


95 


68 






14 15 


197 


147 


98 


1 


20 


267 


200 


188 






10 6 


187 


102 


68 


7 1 




16 


218 


160 


107 




1 


21 10 


287 


215 


148 






18 10 


247 


185 


128 


8 \ 


1 


28 15 


290 


287 


145 




u 


27 10 


867 


275 


188 
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Tabu qf Catt-Iron ddwnm — eotUiMueL 









Extent of flooring, A^c, in sup. fteft. 


Ontude 
diameter 
of ooluxxuu 


Thick- 
nets of 
metaL 










Weight 
supported. 


liewt,to 
% foot. 


9cwt.to 
a fbott 


Sowt. to 
a foot. 


Ihchei. 

1 


Indies. 

} 

1 

H 


Tons. cwts. 
22 10 

Ja%} X V 

86 


800 
868 
467 


226 
266 
360 


160 
177 
288^ 


10 { 


1 
X 

n 


At XV 

61 


867 

680 


276 
610 


188 
340 


11 { 


X 

n 


OA Xv 

66 


433 
788 


326 
660 


217 ' 
867 


12 / 


It 


oo VI 

62 10 


607 
833 


880 
626 


268 
417 


18 j 


1 

X 

n 


XVI 

70 


638 
933 


476 
700 


817 
467 


u I 


1 

X 

li 


K9 1ft 
XV/ 

78 Q 


700 
1040 


626 
780 


860 
620 


16 { 


1 

Ih 

*a 


66 10 
86 


768 
1138 


666 
860 


877 
667 


16 -[ 


1 

.1* 


61 
90 


818 
1200 


610 
900 


407 
600 


17 { 


1 

u 


66 10 
96 


878 
1267 


666 
960 


487 
688 


18 { 


1 

u 


72 
100 


960 
1838 


720 
1000 


480 
667 



On the following page is a Table of stanclieons of the same material 
The form of stancheon which has been selected is shown in Figs. 20 and 
21, and is one which is worthj of recommendation wherever a stancheon 
is prefiBrred to a column. The flanges which are shown as dividing the 
length of the stancheon into three equal parts are foUnd to add considesably 
to the strength of the castings in resistii^ the tendency of its load to produce 
deflection from the vertical position. 

The three tables of solid columns, hollow columns, and stoncheoas (all of 
cast iron), are calculated to support loads to the same extent as hereinafter 
assumed for girders; viz.^ allowing 1^ cwt. per superficial foot of flooring 
for one class of buildings, and ^\ cwt. for another class. To this load is 
added in each case k cwt. for the load of the columns and stancheons, so as 
to allow amply for the weight of the girders themselves. 

In reference to these tables, and the formula upon which they are founded, 
it must, however, be remarked, that they are probably, to some extent im- 
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perfect We belieye that the strengtli dinumihei in proportion as the length 
or height of the column is increased in a more rapid ratio than hero assumed. 
And ^thougb» within the limits adopted in the tables, the error, if any, does 
not amount to much, and theroforo the results may be safely accepted ; yet, 
beyond the limits of proportion here stated, a Afferent formula would be 
required. 



Tabli thcwing the Dmentiont for Cfutrlnm Sttmeheotu 10 ft in Height 
orLeiigth,and adapted to itutain Loadi qf \\ ewL, 2 ewL, and 8 ewt. per 

Superficial Foot 



Dnnensiooi of Stwicheoot. 




Extent of Flooring. 


ThiekiieM 
of ribs or 
flengsi. 


Diameter of 
circle which 
will circum- 
icribe the leo- 
tiopalaxea. 


Load in 
cwts. 


AUowlngli 
ewLperraper- 
fidalfoot. 


Allowing 
iScwtper su- 
perfidal foot 


Allowing 
3 cwt per ni- 
perfidal foot. 


Inches. 
• 1 

1 


Inchei. 
4 
5 
6 

I 

8 

9 
10 
IS 
18 


40 

iS 

191 
908 
854 
458 
850 
050 
1850 


Super, feet. 

1 
i 


Super, ftet. 
90 

177 
S96 
875 


Super. fBet. 

m 

118 
^ 1501 

1 
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OAST-ZBOH OXBBIBS. 



TABLB L 

Oa0I-Ibov Madt Qixmaa, to lapport 1| Cwt per Saperfidal Foot 



Extent of fioor* 
to be sup- 


Permanent 
load di»- 
tributed 

face. 


h 


Dimensions of Girder. • 






ultipleof 
id area of 
m flange. 
























% 


1 




i 

Q 


Bottom 
flange. 


Top flange. 


Bi 


an 










D 


B 


«>«> 


b 


T 


tt 


t 


RR 


R 


Feet. 
90 


Feet 
90 


Sq.ft. 
400 


Tons. Cwts. 
80 


Sq.in 
600 • 




In. 
94 
21 
18 
1& 
12 


In. 
16 
16 
16 
18 
20 


In. 
2i 


In. 
li 

2k 
21 
2k 


In. 

6 

6 


In. 
Ik 
if 
Ift 
li 
li 


In. 
1 

li 

U 

It 


In. 
1ft 

it 


In. 

i!- 


90 


19 


aeo 


98 10 


870 - 




24 
21- 
18 
18 
12 


16 
17 
18 
10 
90 


If 
2 


il 

u 
li 

oa 
*• 


*i 

ff 

? 

/ \ 


11 

U 
li 


* 

1 


1| 

1ft 

li 


1 
1 

li 
Ik 
1ft 


90 


18 


an 


97 • 


840 \ 

{ 


94 

21 
18 
18 
19 


15 
16 
17 
18 
90 


ii 

2 
3k 
2i 


it 

li 
2 


4 

? 

6 
7 


il 

u 
1* 


1* 

1 
1 
1 


li 
li 
li 
U 
li 


.» 

1 

u 
11 


90 


17 


840 


95 10 


816 1 


94 

91 
18 
Iff 
19 


18 
Iff 
16 
17 
18 


it 

2 


u 

I 


8ft 
4 

4J- 
? 


1 

li 
li 

It 


i 

1 
1 

it 


il 


* 

1 

it 

1ft 


90 


16 


890 


94 


480 1 


94 
18 
19 


16 
16 
20 




1 

li 

i| 


4 
4i 
6 


1 

li 

l| 


a* 

1ft 


it 

11 


,» 

u 


90 


15 


800 


99 1 


460 1 


24 
18 
19 


Iff 
16 
90 


li 
2k 


1 

li 
li 


4 
4» 

e 


i» 

li 


\ 

k 


■it 

li 


1» 


J» 


14 


S80 


91 • 


490 1 


94 
18 
19 


Iff 
16 
20 


Ik 
11 
2 


1 

it 


3i 
4i 
Bk 


» 
li 
1* 


i 

1 


1 

it 


1 

1ft 


90 


13 


900 


19 10 


890 1 


24 

18 
12 


14 
16 
17 


J* 
2k 


U 

it 


? 

ff 


1* 

Ik 


! 

1 


1 

it 


1* 

u 


90 


19 


940 


18 


360 1 


24 
18 
IS 


14 
Iff 
16 


U 

^' 


1 

it 


3 
31 

ff 


I 

1 

li 


« 

i» 


1 

.1 


I* 

1* 


5» 


11 


990 


16 10 


830 1 


94 
18 
19 


14 
18 
16 


It 

2k 


it 

li 


3 

ak 

41 


i 

1 

U 


! 

1 


it 


,i 


90 


10 


900 


18 


800 1 


94 
18 

12 


13 
14 
Iff 


H 


it 

li 


3^ 
4 


1* 

li 






t 

i 


10 


19 


an 


97 1* 


518 1 


94 
18 
19 


16 
17 
18 


H 

% 


U 


4 


3 


1 
1 
1 


il 


i 
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Tablh I — eowHnued, 



Bxtwt of floor« 
ftC to be sup- 

noitecL 


Pennanent 


ultiple of depth 
id area of Upt- 
m flange. 


Dimensions of Girder* 








loaddis- 
txibuted 
over sur- 
face. 




















Ill 


1 
1 


Depth 


Bottom 
flange. 


Top flange. 


Rib. 












D ' 


B 


bb 


b 


T 


tt 


t 


RR 


H 


Feet. 
19 


Feet. 
18 


Sq.ft. 
348 


Tons. Cwts. 
25 13 


Sq.in. 

490 1 
I 


In. 

18 
15 
12 


In. 
16 
17 
18 


In. 
U 
8i 
81 


In. 
li 
11 

2 


In. 
4 
5 
6 


In. 
1 

1* 


?■ 


In. 

ii 

u 


In. 

1 

1 

11 


19 


17 


323 


24 41 


460 / 
\ 


18 
15 
12 


16 
17 
18 


11 

?♦ 
91 


ii 

li 


31 
41 
6 


1 

u 

u 




1 

1* 
1] 


1* 

u 


19 


16 


304 


'29 16 


438 J 
I 


18 
15 
12 


16 
17 
18 


19 
8 
91 


U 
1} 




1 

u 
u 




1 

11 
If 


1 


19 


16 


S8S 


21 . 7J 


409 / 
I 


18 
15 
12 


15 
17 
17 


i! 

81 


If 
If 
It 


4 
41 
51 


11 
u 
1* 


I 


1 

11 

li 


* 

1 


19 


14 


906 


19 19 


380 / 
i 


18 
15 
12 


15 
17 
17 


li 
Jl 
11 


ll 

11 


? 

51 


11 
}* 
11 


\ 


3 

1* 


1 
i 

1 


19. 


13 


947 


18 lOi 


351 / 
I 


18 
15 
12 


15 
16 
16 


11 

y 
2 


11 

11 


? 

5 


i! 

u 


\ 


1 

U 
l| 


1 

u 


19 


19 


S28 


17 2 


323 / 
I 


18 
15 
12 


14 
15 
15 


it 

21 


1| 


31 
4 
41 


1 

u 
u 


J* 


Ij 


1 

u 

li 


19 


11 


209 


15 131 


800 1 
I 


18 
15 
12 


18 
12 
12 


I 

2} 


It 

11 


3 

4 


1 
1 
1 


'1 


u 

it 


1 


19 


10 


190 


14 5 


271 / 
I 


18 
15 
12 


12 
12 
12 


U 
15 


U 
11 


3 

31 


1 

1 
1 


I 


1 

;* 
li 


h 

U 


18 


18 


324 


24 4 


«{ 


18 
15 
12 


14 

15 
15 


21 


u 
11 

21 


4 


u 
11 
u 


}* 


ii 

ii 


1 

1* 


18 


17 


306 


29 19 


"{ 


18 
15 
12 


14 
14 
15 


21 
21 
21 


if 

81 


4 

t 


i! 




u 

11 


11 


18 


16 


288 


21 12 


387 | 


18 
15 
12 


13 
13 
16 


U 
81 
91 


If 

U 

li 


31 
4 
5 


u 
u 
11 




it 


1 

11 
u 


18 


10 


970 


90^ 5 


366 1 


18 
15 
12 


13 
13 
15 


U 
21 
21 


it 

l| 




u 

11 




11 

U 


1 

it 


18 


14 


202 


18 11 


348 1 


18 
15 
12 


18 
13 
14 


U 
11 
81 


U 

u 
u 


3 
31 
41 


11 

It 




li 

li 


1 

•u 
u 


18 


18 


234 


17 10 


315 1 


18 
15 
12- 


18 
18 
13 


1| 

2 

^ 


if 

It 


3 


1 

u 
11 




u 
u 
u 


1 

u 
u 
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■stent of fl 
^ytobei 
ported 


oor, 
nip- 


PeiBUHMnt 


1^ 

H 


Dfaneniloni of Oirdeb 


il 

SI 


hi 


1 


lowl die. 
trlbuted 
OTersuii' 
faoe. 


Depth. 1 


Bottom 
flange. 


Top flange. 


Rib. 










D 


B 


bb 


b 


T 


tt 


t 


RR 


R 


Feet 

18 


Feet 
18 


Sq.ft. 
916 


Tone. Cwts. 
16 4 


So. in. 

-{ 


In. 
18 
15 

18 


In. 
18 
19 
13 


In. 
11 


In. 

It 
li 


In. 

3 

3i 


In. 

1 

1 

1ft 


In. 

i 
1 

h 


in. 
II 

3^ 


In. 
1 

1ft 

1ft 


18 


11 


180 


14 17 




15 
19 


19 
18 


1| 


Ik 
H 


H 
7 


1 

1ft 


1* 


ift 
11 


1 

14 


18 


10 


180 


13 10 


«.{ 


15 
19 


19 
19 


1| 
8 


U 
i| 


3 
3ft 


1 

1ft 


1 
1* 


ii 
if 


1 
1 


17 


17 


888 


91 131 


«• { 


15 
18 


19 
15 


81 
9i 


1| 

li 


3i 


lA 

il 


I 
1 


ift 
ii 


3 


17 


16 


979 


90 8 




15 
19 


19 
14 


9i 
91 


ii 
11 


31 


u 

a 


1* 


11 


1 

lit 


17 


18 


985 


10 91 


m{ 


15 
19 


11 
IS 


9^ 


11 
i| 


31 
41 


u 

ii 


1 


11 

il 


1 

U 


17 


14 


988 


17 17 


M{ 


15 
19 


10 
13 




i| 
1} 


8^ 
4| 


1ft 
li 


1 
1 


Ik 

if 


1 

u 


17 


IS 


981 


16 111 




15 
19 


10 
18 


9i 


ii 
i| 


3ft 


li 
1ft 


1 
1 


u 

3 


1 

u 


17 


19 


9M 


U 6 




15 

18 


10 
11 


t* 


u 
11 


3 
3i 


1ft 
1ft 


1 
1 


u 
li 


1 

u 


17 


11 


187 


14 Of 


«{ 


15 
19 


10 

10 


if 


If 
if 


s 

3ft 


1 

1ft 


1 
1* 


i! 


1 

1* 


17 


10 


170 


19 15 


M7 { 


15 
19 


10 
19 


II 

li 


Ik 

i 


91 


1 
1 


1 
{ 


M 
it 


1 
1 


10 


16 


958 


19 15 


316 { 


15 
19 


10 
13 


3 


l\ 




it 


1 
1 


il 


it 


10 


18 


940 


18 


«8{ 


15 
19 


10 
19 


3 


if 




it 


1 
1 


il 


3 


10 


U 


m 


16 10 


968 { 


15 
19 


9 
11 




11 

11 


3 
4 


1ft 

1 


1 

ft 




3 


10 


18 


900 


18 19 


-{ 


15 
19 


9 
10 




it 


3 


it 


1 
1 


if 


3 


10 


18 


189 


14 8 


«{ 


15 


8 

10 




ii 


? 


i* 


1 

i 


11 
1ft 


1 
1 


10 


11 


170 


18 4 


919 { 


15 

19 


8 
9 


9 


it 


!» 


1 

1ft 


1» 




1 
1 


10 


10 


160 


19 


«.{ 


15 
19 


8 
8 




il 


? 


1 
1 


i 


.3 


1 
1 


18 


15 


996 


10 171 


«{ 


15 
19 


9 
10 


3 


3 


S 
4 


1 
1 


t 


3 


1 
1ft 
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lobe lup- 



II 



lowl dii- 
tribttted 
over lur- 



IS 



Dimauioiu of Giider. 



Bottom 
flange. 



Top flange. 



B bb b 



T tt t 



Feet. 
U 

u 

15 
10 
U 
14. 
U 
14 
U 
18 
U 
19 
18 
IS 
U 
18 
11 
11 

m 



Feet 
14 

18 

18 

U 

10 

14 

18 

18 

11 

10 

18 

IS 

11 

10 

IS 

11 

10 

U 

10 

18 



Sq.ft. 
910 

195 

180 

165 

150 

196 



U4 
140 

m 

156 
143 
180 
144 
188 
190 
181 
110 
100 



Toni.Cwtf. 

15 15 

14 19i 

18 10 

19 7i 
11 5 
14 14 

18 18 

19 19 
11 11 

10 10 
19 181 

11 14 
10 141 

8 18 
10 18 

9 18 
9 
9 U 
9 9 
7 10 



Sq.in. 
837 ' 

918 

903 

188 

160 

807 

198 

175 

161 

147 

166 

153 

140 

187 

129 

ISO 

108 

99 

94 

78 



In. 
U 
U 

ii 

1 
1 

1 
1 

1 
1 

1 
1 

1 
1 

1 
1 



9 
9» 

9 
9» 

V 
i» 
il 
II 
il 
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TABLB IL 

Casv-Iboh BnmBBS ob Joists, to sapport 1^ Cwt per Siqperficial Foct 



Extent of floor, 
Stc, to be sup- 






h 


Dimeotkmsof Binder. 






Permanent 


Depth. 


















H 




1 


load dis- 
tributed 
over sur- 
face. 


Multiple o\ 
and area of 
torn flange. 


Bottom 
flange. 


Top flange. 


Rib. 




II 


CO 






D 


B 


bb 


b 


T 


1 1 




RR 




Feet. 
80 


Feet 
10 


Sq.ft. 
300 


Tons. Cwt 
22 10 


Sq.in. 
675 1 


In. 
18 
12 


In. 
18 
20 


In. 
8i 


In. 
Ij 
2ft 


In. 
8 

7 


In. 


In. 
11 
*■ 

1ft 


In. 


In.' 

it 


80 


9 


270 


20 


5 


607 { 


18 
12 


16 

20 


2} 
2i 


21 


8 
7 


1ft 


1^ 
1ft 


19 ' 
2 


1| 
1ft 


80 


8 


MO 


18 





540 { 


18 
12 


17 
20 


9 


11 
2 


5 
7 


li. 


1 
1 


li 
1ft 


1ft 


80 


7 


210 


15 


15 


472 { 


18 
12 


16 
20 


IX 

4 


1} 

li 


41 


Ik 


1 

1ft 


la 

it 


1 

1ft 


80 




180 


13 


10 


405 { 


18 
12 


15 
17 


1) 
2* 


11 

1! 


4 
5i 


u 


1 
1 


1 
1| 


X 

1* 


M 





234 


17 


11 


456 { 


18 
15 


16 
17 


1| 
2i 


11 

li 


4 


1 

1ft 


1* 


1 


X 

r 


M 


8 


206 


15 


12. 


406 { 


18 
15 


15 
17 


4 


ift 
11 


4 
«i 


1ft 

1ft 


1 
1 


1 . 
1| 


X 

1 


96 


7 


182 


18 


IS 


356 { 


18 
15 


15 
16 


ii 

li 


1| 
U 


8^ 


1ft 


1 

1 


1 

1ft 


X 

I 


M 


8 


156 


11 


14 


304 { 


18 
15 


12 
12 


l| 


u 
li 


3 
Si 


1 

1 


I 




1 

1ft 


S4 


9 


216 


16 


4 


890 { 


15 
12 


13 
16 


H 

3 


i| 


4 
5 


u 

n 


u 

1 


li 

it 


1ft 


S4 


8 


182 


14 


8 


346 { 


15 
12 


13 
14 


u 

4 


u 
li 


4 


ii 


1* 


11 

it 


li 
1ft 


84 


7 


168 


12 


12 


302 { 


15 
12 


12 
12 


2i 


1} 
U 


31 


1 
1 


t 


it 


1ft 
li 


S4 


8 


144 


10 


16 


280 { 


15 

12 


10 
11 


2 
H 


u 
li 


3 
3ft 


ift 
ift 


1 
1 


lib 
1ft 


1 
1ft 




9 


196 


14 


17 


328 { 


15 
12 


15 
15 


11 
2i 




4 


ift 
Ift 


1 
1 


it 




29 


8 


176 


18 


4 


290 { 


15 
12 


12 

13 




it 




1 

U 


t 


it 


it 




7 


.154 


11 


11 


S54 { 


15 
19 


9 

10 




If 

1ft 


8 
4 


Ift 
Ift 


ft 
ft 


it 


1 
1ft 


82 


8 


138 


9 


18 


218 { 


15 
19 


8 
9 


9 


w 


!♦ 


ii 


1 
1 


Ift 

1* 


1 
1 


20 


9 


180 


18 


10 


270 { 


15 
12 


9 
11 




11 

li 


3 
4 


1ft 

1 


1 

ft 


it 


it 


20 


8 


160 


12 





840 { 


15 
12 


10 
10 




11 


3 
8ft 


1 

Ift 


1* 


1ft 
k 

i 


1 

1ft 


20 


7 


140 


10 


10 


910 { 


16 
19 


8 
9 


2 


a 


2} 
3 


1 

1ft 




1 
I 



Digitized by 



OAn-nov BODiis. 265 
Tabu IL^conUnued, 



iCxtnt of floor, 
dco.< to be sup* 

nortad. 


Permanent 
load dis- 
tributed 
ovwsur- 


h 


Dimeodoni of Blndeb 








Multiple of 
and area of 
torn flange. 




















11 




i 




Bottom 
flange. 


Top flange. 


Rib. 




lu 


1 




D 


B 


bb 


b 


T 


tt 


t 


RR 


R 


Feet 
SO 


Feet. 
6 


Sq-ft. 
180 


Tons. Cwts. 
9 


Sq.in. 
180 { 


In. 
15 
18 


In. 

8 

8 


In. 


In. 

11 


In. 


In. 

1 

1 


In. 
1 
i 


In. 
U 


In. 

I 

1 


18 


9 


168 


18 8 


919 { 


15 

18 


8 
9 


8 
9i 


11 

li 


3 


U 
U 


1 
1 


li 


1 
1 


18 


8 


144 


10 16 


195 { 


15 
18 


8 
8 


n 


li 

a 


3 


1 
1 


\ 


u 


1 
1 


18 


7 


186 


9 9 


170 { 


15 
18 


8 
8 


It 

8 


Ik 
u 




1 
1 


I 


11 

li 


1 
1 


18 


6 


106 


8 9 


.«{ 


15 
18 


8 
8 


u 
.11 


ii 


a 
U 


1 
1 


\ 


li 
li 


I 
1 


16 


9 


144 


10 16 


• 173 { 


15 
18 


8 

8 


11 

Si 


it 


«» 
iit 


1 
1 


\ 


li 
li 


1 
1 


16 


8 


188 


9 19 


I«{ 


15 
18 


8 
8 


11 
ll 


n 
If 


a 
s» 


1 
1 


\ 


ii 


1 
1 


16 


7 


118 


8 8 


m{ 


15 
19 


7 
8 


it 


ii 


1* 


1 
1 


h 
h 


li 

li 


1 
1 


16 


6 


96 


7 4 


115 1 


■ 15 
18 


1 


if 


ii 


J» 


I* 


1 
i 


1 
1 


i 
1 


14 


u 


119 


8 8 


118 1 


15 
19 


? 


11 


11 
If 


i« 


i» 


i 


1 
I 


\ 


14 


7 


98 


7 7 


103 { 


15 
18 


7 
7 


^ 


1 

u 


I* 


I 




1 
1 


i 
i 


14 


6 


84 


6 6 


«{ 


15 
19 


6 
7 




1 

1* 


i» 


\ 


1 


i 
» 


i 


19 


8 


96 


7 4 


«{ 


16 

19 


6 
7 




1 

u 


? 


I 


i 


1 

i 


1 


19 


7 


84 


6 6 


7.{ 


15 
19 


5 
6 


il 


1 
1 


11 


! 


1 


.» 


! 


It 


6 


78 


6 8 


«{ 


19 
9 


5 
6 


H 
Ik 


1 

ll 


it 


f 


1 


i» 


i 


10 


6 


60 


4 10 


«{ 


19 
9 


4 

5 


ii 


i 
i 


U 


1 


i 


1 


1 

1 


10 


« 


60 


S U 


-{ 


19 
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4i 
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\ 


11 
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TABLB III. 

(Um-laon Hah QsKoaa, to rapport 2\ Owt per Snperfidal Fooi. 



Kifient of floor« 
AcCj to be lup- 
ported. 


Pennanent 




Dimenaiom of Girder. 


h 




i 
1 


loaddla. 
tributed 
oyer sur- 
face. 


Multiple of 
and area of 
torn flange. 


Depth. 1 


Bottom 
flange. 


Top flange. 


Rib. 






(Q 




D 


B 


bb 


b 


T 


tt 


t 


RR 


R 


Feet 
30 


Feet. 
30 


Sq.ft. 
800 


Toiu.Cwts. 
Ill A 


3338 1 


In. 

36 
30 


In. 
24 
24 


In. 
4i 

5 


In. 
Si 
4 


In. 

8 

8 


In. 

n 


In. 
li 


In. 

3 

34 


In. 

i» 


30 


88 


840 


105 


3130 1 


36 

30 


24 
24 






74 
8 




It 


21 

3 


11 


80 


86 


730 


87 10 


898S 1 


36 

30 


84 

25 


4 
4i 


3 
34 


I 




U 
1| 


I' 


1} 


30 


84 


780 


90 


2700 1 


36 
30 


24 
24 


3i 
4{ 






It 


14 
1% 




il 


30 


88 


600 


82 10 


2473 { 


36 

30 


21 

21 


4 

4| 


3 
34 


6 
7 




11 
1} 


? 


it 


30 


80 


600 


73 


2230 1 


36 
30 


21 
21 


Sh 
4k 




6 
64 


% 


it 


8 

H 


il 


» 


88 


784 


98 


2744 1 


36 
30 


24 
24 


3i 
4k 






% 


ii 


8 
H 


il 


38 


86 


788 


91 


8548 1 


36 
30 


24 
84 


H 
4 


? 


6 

7 




U 
14 


2 
24 


il 


38 


84 


672 


84 


23A2 1 


36 
30 


88 
24 


li 


21 
3 


6 
64 


84 


!| 


8 
84 


it 


88 


88 


616 


77 


2178 1 


36 
30 


80 
28 


H 
H 


24 

3 


3 
6 




it 


a 
84 


it 


38 


80 


MO 


70 


1960 1 


36 

30 


18 
22 




n 


5 
34 


It 


il 


8 

2 


it 


86 


86 


676 


84 10 


2197 { 


30 
84 


20 
24 


4 


n 


f 




it 


24 
21 


il 


S6 


88 


372 


71 10 


1859 1 


30 
24 


20 
22 






31 
64 




!l 


2 
2i 


14 
1| 


86 


80 


380 


63 


1690 ^ 


30 
24 


18 
20 


? 


n 

8 


5 
6 


24 
24 


14 
11 


2 

24 


11 


84 


84 


376 


78 


1788 { 


30 
24 


18 
18 


31 
4i 


2i 
34 


34 

6 


8 


14 
14 


24 
8 


11 


84 


88 


388 


6S 


1384 ^ 


30 
24 


18 
21 


34 
34 


2i 
21 


5 
34 


2i 
84 


11 
14 


2 

a 


H 


84 


80 


480 


00 


1440 { 


33 
84 


16 
16 


3i 
4* 


It 


f 




If 
14 


a 

21 


11 


88 


88 


484 


00 10 


1431 1 


80 
84 


16 
16 


34 
44 


n 


n 




14 
If 


a 

3 


11 
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Extent of floor, 
6te., to be tup* 
ported. 


Pomanent 
load dl». 
tributed 
oversux^ 
face. 


h 






Din 


kenii 


nuof Giidar. 






M 


hi 




ultipleof 
id area of 
m flange. 


1 

Q 


Bottom 
flange. 


Top flange. 


Rib. 










D 


B 


bb 


b 


T 


t t 


t 


RR 


R 


Feet. 
» 


Feet. 
90 


Sq.ft. 
440 


Tons. Cwti. 
£5 


Sq. in. 
1210 { 


In. 
30 
S4 


In. 
16 
16 


In. 


In. 


In. 

5 

H 


In. 

it 


In. 


In. 

9 

9 


In. 


90 


90 


400 


ISO 


1000 { 


30 
94 


1ft 
15 


a* 




5 
Sk 


It 


1 

1* 


I* 


It 


90 


18 


900 


45 


900 { 


30 
94 


15 
15 


f 




5 
H 


It 


1 
1 


I* 


1 

H 


90 


16 


890 


40 


800 ( 


30 
94 


14 
15 




11 


? 


8 


1 
1 


It 


1 

Ik 


18 


18 




40 8 




94 
18 


15 
15 


n 




5 
5i 


H 


1 


i» 


It 


via 


16 


988 


36 


«,{ 


94 
18 


14 
15 


9 
91 




? 


It 


1 
1 


It 


1 
1 


16 


16 


9S6 


89 


ffl9 { 


94 
18 


14 
14 


9 
9» 


it 


4 

4* 


It 


1 
1 


Ik 
11 


1 
1 


16 


U 


99B 


98 9 


-( 


94 
18 


19 
19 


9 
9* 


n 


Si 
4 


1 
l| 




It 


1 

1 



TABLE IV. 

Gier-lBOH BoTDiBS or Joibtb, to lapport 2^ Qwt per Foot Super. 



Eixtent of floor j 
aic, to be sup- 
ported. 


Permanent 
loaddis- 
tributed 
oreraur- 
liioe. 


h 






Dfai 


MDSil 


MS of Binder. 








In 




ultipleof 
id area of 
m flange. 


Depth. 


Bottom 
flange. 


Top flange. 


Rib. 










D 


B 


bb 


b 


T 


t t 


t 


RR 


R 


Feet. 
80 


Feet. 
10 


Sq.ft 
800 


Tons. Cwts. 
87 10 


Sq.in. 
1195 1 


In. 

94 
18 


In. 

16 
18 


In. 

It 


In. 

It 


In. 

6 

7 


In. 

It 


In. 

It 


In. 

n 


In. 

It 


80 


9 


970 


as 15 


1019 { 


94 
18 


15 
18 








11 




9 
H 


it 


80 


8 


940 


30 


900 { 


94 
18 


15 
18 


8 
9k 






It 


1 

H 


9 
91 


It 


80 


7 


910 


96 8 


788 { 


94 
18 


15 
18 








It 


I 

Ik 


It 




88 


6 


180 


98 10 


m { 


94 

18 


15 
18 


9 
91 


It 


8 

6 


a 


1 

14 


it 


I 
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Bstmt of floor, 
he, to be lup- 
Borted. 


Permanent 

load dis- 
tributed 
over 8ur- 
fkce. 


ll 


Dimeniions of Bindflb 








Multiple of 
and area of 
torn flange. 




















ll 


Breadth 
of sur- 
1 face. 




1 


Bottom 
flange. 


Top flange. 


RIbi. 




s 






D 


B 


bb 


b 


T 


tt 


t 


RR 


R 


Feet. 
SO 


Feet. 
9 


Sq.ft. 
234 


Tons. Cwts. 
29 ff 


Sq. in. 
761 { 


In. 
18 
12 


In. 
16 
18 


In. 

% 


In. 
2i 

H 


In. 

6 

7 


In. 


In. 

it 


In. 

2 

2» 


In. 

it 




8 


208 


26 





676 { 


18 
12 


18 

20 


21 
H 




6 
7 




Ik 
li 




it 


96 


7 


182 


22 


15 


502 { 


18 
12 


16 
20 






6 
7 


it 


it 


11 
2 


it 


<M 


6 


too 


19 


10 


507 { 


18 
12 


16 
18 


2 




4» 

6 


il 


1 

1* 


it 


it 


9!1 


9 




26 


4 


6S9 1 


18 
12 


18 
18 


a» 


11 

H 


5» 

6 


it 


1 

u 


U 

2 


1 

li 


24 


8 


199 


24 





576 { 


18 
12 


18 
90 


2 




f 


it 


1* 


it 


it 


24 


7 


168 


21 





504 1 


18 

12 


16 
18 


2 

n 


Si 


f 


it 


1 

u 


it 


it 


24 


« 


144 


18 





«( 


18 
12 


16 
18 


11 


li 


5i 


1 . 
U 


I 

H 


1 

11 


1 


22 


9 


198 


94 


15 




18 
12 


17 
20 


2 
21 


u 

2 


5 

7 




1 
1 


11 

u 


1 

1| 


29 


a 


I/O 


21 


18 


48S { 


18 
12 


16 
20 


'4 


il 


? 


U 
U 


1 

Ik 


11 

11 


1 

U 


22 


7 


154 


1(1 


5 


424 { 


18 
12 


16 
20 


H 

2 


li 




it 


i 

1 


it 


1 

1* 


22 


6 


132 


16 


10 


883 { 


18 
12 


15 
16 


H 


ii 


H 
5 


1 

i 


1 


it 


1 

H 


SO 


9 


180 


22 


10 


4S0 { 


18 
12 


16 
20 


'4 


It 


4} 
6 


1 

U 


t 


it 


1 

1* 


20 


8 


160 


20 





400 { 


18 
12 


15 

17 


'A 


If 

H 


4 
5i 


it 


1 

1 


11 


I* 


aw 


7 


liA 


17 


10 


860 { 


18 
12 


15 
16 


J» 


it 


? 


11 
H 


1 
1 


1 

1| 




20 


6 


120 


15 





300 { 


18 
12 


12 
12 




It 


8 
4 


I 
1 


i 
i 


it 


1 

1* 


18 


9 


162 


20 


5 


365 { 


18 
12 


13 

15 




it 


8 


n 

H 


ii 


it 


1 

1* 


18 


8 


144 


18 





m{ 


18 

12 


14 
15 




it 


3i 
4* 


1 

ift 


1 

1 


it 


1 

Ik 


18 


7 


126 


15 


15 


284 { 


18 
12 


12 
12 


If 

H 


it 


8 
4 


1 

Ik 


.» 


it 


if 


it 


6 


108 


IS 


10 


«.{ 


18 
12 


12 
^12 




It 


% 


I 

H 


1* 


1 


Ji 
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Extent of flooTf 
&e.f to be rap- 
ported. 


PnoAnent 


Si 


IWmtntlwM of Binder. 








load die- 
tributed 
over tut- 
fine. 


111 

ISl 




















% 




1 


Depth. 


Bottom 
flange. 


Top flat 


ige. 


Rib. 










iiSS 


D 


B 


bb 


b 


T 


tt 


t 


RR 


R 


Feet. 
16 


Feet 
9 


S<i.ft. 
144 


T0I11.CWU. 
18 


Sq.in. 
988 { 


In. 
iff 
19 


In. 
10 
19 


In. 

% 


In. 

11 


In. 
? 


In. 

li 


In. 
1 


In. 

IS 


In. 

li 


16 


a 


198 


16 


986 { 


15 
12 


g 
10 




li 


3 
4 




I 
1 


H 


U 


16 


7 


119 


14 


994 { 


15 
19 


8 
9 


9 


It 
li 


9i 


11 


1 

1 


ll 


1 

1 . 


16 


6 


86 


19 


US 1 


15 
19 


8 
8 


If 

9» 


II 


9k 




t 




1 
1 


U 


a 


lU 


14 


106 { 


15 
19 


8 
8 


9i 


!t 


9i 




t 


11 

IX 


1 
1 


U 


7 


98 


19 5 


i«{ 


15 
19 


8 
8 


11 

91 


» 






t 


li 


I 
1 


14 


6 


84 


10 10 


147 { 


15 
19 


8 
8 


11 


W 


9 
H 






li 


1 
1 


It 


• 


98 


19 


m{ 


15 
19 


8 
8 


If 


It 


9 




t 


li 


1 
1 


It 


7 


84 


10 10 


u.{ 


15 
19 


I 


li 


11 






I 


li 


1 
1 


It 


6 


7» 


9 


108 { 


15 

19 


\ 




1 

1* 




I 


1 


1 
1 


t 


10 


« 


60 


7 10 


»{ 


15 
19 


5 
6 


it 


1 
1 




! 


i 


1* 


1 


U) 




90 


6 d 


«{ 


19 
9 


5 
6 




1 

11 


It 


! 


1 


i» 


f 



N 5 
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Diuneter« 


Weight of 
round. 


Weight of 
•quare. 


Diameter. 


Weifl^tof 
round. 


WelghtoT 
■quara. 




lbs. 


Ihs. 


Inches. 


Rm. 


lbs. 




.188 


.24 


If 


9.21 


11.77 


t 


.424 


.64 


I* 


10.61 


18.62 




.766 


.96 




12.08 


16.88 




1.17 


1.60 


H 


18.64 


17.86 




1.69 


2.16 


2* 


16.29 


19.47 




2.31 


2.94 


2f 


17.08 


21.69 




8.02 


8.84 


Si 


18.87 


24.03 




8.82 


4.86 


20.81 


26.60 




4.71 


6.00 


p 


22.84 


29.08 




6.71 


7.27 




24.92 


81.79 




6.79 


8.66 




27.18 


84.61 




7.94 


10.16 









BBASS.— TTa^jU ^ • ZmmI JPbol ^ Mawnd and Sqwin. 



DUuneter. 


Weight of 
found. 


Weight of 
•quare. 


Diameter. 


Weight of 
round. 


Weight of 
square. 


Inehei. 


Ibe. 


Ibe. 


Inches. 


Ibe. 


Ibe. 




.17 


.22 




8.66 


11.08 




.89 


.60 




9.96 


12.66 




.70 


.90 




11.82 


14.41 




1.10 


1.40 




12.78 


16.27 




1.69 


2.02 




14.82 


18.24 




2.16 


2.76 


16.96 


20.82 




2.83 


8.60 


1! 


17.68 


22.68 




8.68 


4.66 




19.60 


24.88 




4.42 


6.68 




21.40 


27.26 




6.86 


6.81 




28.89 


29.78 




6.86 


8.10 


8 


26.47 


82.48 


1» 


7.47 


9.61 









STBBL^TTtf^M qf Om Ftxtt qf Bound SUd. 



Diameter 
in inches 
and parts. 


i 


1 


k 


1 


i 


i 


1 


n 




H 


1| 


11 


If 


u 


8 


Weight hi 
Ibe. and de- 
cimal parts. 


.167 


.376 


M 


1.04 


1.5 


9M 




3J8 


418 


&08 


6U» 


7.07 


&9 


Ml 


1L71 
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HOOP lJLON.^WeijfJU qf Tm Lineal FeeL 





i 


1 


i 


1 


11 


U 


11 


U 


If 


9 




SI 


90 


19 


18 


17 


16 


15 


14 


18 


19 


Weight in Ibt. and decimal parU .. 


M 


•885 


1^ 


LOO 


SL05 


2.73 


&40 


3.78 


4.78 


8.06 



WeigU qf Cast-Iron Ballt, 



Diameter in 


Weight hi 


Diameter in 


Weight in 


Diameter in 


Weights 


inches and 


lbs. and de- 


inches and 


lbs. and de- 


inches and 


lbs. and de- 


parts. 


cimal parts. 


parts. 


cimal parts. 


parts. 


cimal parts. 


1 


.136 


5 


99.68 


9 


90.40 




.461 






116J0 




1.00 




26A5 


1? 


1364iS 




9.13 


f 


87.U 




1B7M 




a68 




46.76 


1? 


181.48 




A.84 

a79 




If 




907^ 








930.66 


4 


18.49 


8» 


.83.73 







TABLBS of the WBIGHTS of ROLLED IRON per lineal foot, of TBrioui 
MCtionSy illustrated in- the accompanying cuts, vis., Parallel Angle Iron, 
equal and unequal sides ; Taper Angle Iron ; Parallel J Iron, equal and 
miequal depth and width ; Taper T Iron; Sash Lron; and permanent 
and temponiy Bails. 

Tabm I.— Pia. 1. 
PamUd Angle Iron, qf epud iidee. 



Lngth of iMsi 
▲ B» in inches. 


Uniibrm thickness 
throughout. 


Weight of one 
lineal foot in lbs. 
and decimal 
parts. 


in. 


fau 




8 


f 


8.0 


a* 


f 


7.0 






5.75 




5-16ths 


4.5 


l» 




8.75 


If 


1 full 


8.0 


i» 


i 


2.5 


If 


No. 6 wire gauge 


1.75 


1* 


8 


1.5 


1* 


9 


1.26 




10 


1.0 


i 


10 


.875 


i 


11 


.625 


f 


11 


JM 


i 


12 





FICL 
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wmBT ow warn mm. 



PamUd AngU Iron, qf wntjual tidet. 



MDnhof nde 


liCBnll or mlOB 

B$Jtk Inclm* 


Uniform 
thlrlraflii 


Weight of one 
iineu root m iMi 

ptfti. 




m. 


in. 




8* 






9.75 


8 






8.76 


8 




5-16t]if 


7.5 






5-16thf 


6.75 


1* 




i 


5.75 






i 


5.5 




8 




4.75 


2 


21 




8.875 




2 




2.875 


i{ 


S 


8-16t]if 


2.25 



nf.t. FifrS. 




TlBLl III.— FlO. 8. 



Tap9r AngU Iron, of tidet. 



Length of ddH 
▲ ▲.taiincfaet. 


Thicknenof 
edges fttB. 


ThickncMof 
not ate 


Wdght of one 
Unealfbot in Ibe. 
and decimal 
peiH. 


in. 


in. 


in. 




4 




1 


14.0 


8 


h 


1 


10.875 


2| 


7-16ths 


9.16thf 


8.25 


2i 






6.5 


? 


546th8, fbU 


7-16thi 


5.0 






5-16thi, fbU 


8.875 






5-16thi 


8.25 


i! 




5-16thi, bare 


2.625 
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Tabu IY.— Fick 4. 
FairaUd J Iran, wMgpuX wdJfk omd iajjUh. 



Width of top 
tabls ▲» 
inindiflt. 


Total depth 
B,in inchei* 


Uniform 
fhlcknest of top 
table o. 

■ ' ■ 


Unllbnn 
thioknessof 
rIbD. 


wekfat of one 
Unieiinbot inlbe. 
and dedxnal 
parti. 


In. 


in. 




IBU 




6 


6 




h 


15.76 


4| 


8i 


t 


O-lStht 


18.25 


4 


8 




f 


8.876 


8i 


8 


I 


f 


8.26 


4 


\ 


i 


12.6 




8 




ifiiU 


7.0 


2* 

a 


2 


5-16tha 




4.6 




6-16ths 




4.0 






i 


i 


8.126 


!| 


2 


i 


i 


2.875 






i 


i 


2.875 


1 


!J 




8-16tIi« 


1.5 


1 


1 


8-16thi 


S-iethi 


1.125 



Tabu Y.— Fio. 6. 



width of top 
table, and total 
d^pdiAA. 


Unifonn 
thieknfw 
thiou^iottt. 


Weight of one 
linealfoot fai Ibi. 

parts. 


in. 


in. 




6 






6 


7-16t]ii 


18.75 


4 


f 


0.76 


81 


f 


8.5 


8 


f 


7.6 


2i 


6-16t]is 


4.626 


2i 




4.6 


2 


6-16tha 


8.76 




i 


8.0 


il 


i 


2.26 




\ 


1.76 


1 


8-16ihs 


1.0 


i 


\ 


.725 


i 


\ 


.826 




I: 
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Tabu VL— Pio* 6. Taper T /fwm 



Width of 
top table 
A. in 
indiei. 


Total 
In incfm. 


Tlii^eHof 
top table at 
foota 


Thidmeuor 
toptaUeat 
edges D. 


Unifonn 
tlUdmeiiof 
zibB. 


Wef^tofoM 
lineal foot in 
Iba. and de- 
cimal parte. 


in. 


in. 


in. 


in. 


in. 




8 


«i 




f 


746thB 


8.0 


8 


21 
8 


7-16t]if 






8.0 


S 


7-16thi 


5-16tha 


5-16ihi 


5.26 


a» 






h 


i fhU 


6.5 


% 


il 


f fnU 


5-16t]if 


f 


8.5 


2 




5-16ihf 


i 


i 


2.875 



Fig. 7. 




Tabu YIL— Fig. 7. SmK Jnm. 



Total 
depth A. 


Depth of 
rebate b. 


Width at 
•dgeo. 


Onatait 

width D. 


Weight of one 
UncMlfootinlba. 
and decimal 
paxta. 


in. 


in. 




in. 






1 


No. win gauge 


5^thi 


1.75 


2^ 


1 


7 


o-ietiu 


1.625 




f 


8 


9-16thi 


1.25 






10 


9-ietiui 


1.125 




1 


10 


9-16thB 


1.0 








i 


.75 
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Xabu YIIL-— FiCk 8. Rails, equal top amd bottom TdUtt, 



Depth 
In&diet. 


Width aooM 
top and bottom 
B Ji« in inches. 


ThickneM of 
rib a 


Weight of one 
Unciirfoot iD Ibi, 
anddednud 
parts. 


In. 


fai. 


fai. 




5 




i 


20.0 




1 


f 


28.88 






i 


21.66 



Fig. 9. 




Tabia IX. — Fio. 9. Tmpohay Eailt, 



Topwidlh 
incheib 


Rib 
width B, 
taiincbee. 


Bed width 0, 

in higb<>>- 


Total depth 
Dfininooes. 


Thickness of 
beds. 


Weight of one 
lineal foot in 
lbs. and de- 
cimal parts. 




fai. 


fai. 


fau 


in. 




1* 


i 


8 


2 


7-16thM 


9.0 


1* 


i 


8 


1* 




12.0 




i 


4 




1 


16.0 


J» 


f 


4 


8 




17.88 
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lFi»Li Aowing ihs JHmmnom cmd JTeight qf CoppengtJUDimmriant hmmg 

lahenfrom Lag to Brim, 



JAgtO 

Bitflto 


Number 

of 
GftUoni* 


Weight 
in 
Lbt. 


Lag to 

Brum in 


Number 


Weight 

in 

Lbi. 


Leg to 

Br^ojn 


Number 

of 
Qellonis 


Weight 
in 

Lbe* 




1 


li 


22 


12 




27i 


28 


84| 


12i 


2 


8 




13 


m 


27k 


24 


86 


11 


8 


44 


23i 


14 


21 


27* 


25 


87i 


16i 


4 


6 


24 


15 


22^ 


28 


26 


89 


l«i 


5 


n 


24t 


1« 


24 


28^ 


27 


40J 


m 


6 


9 


25 


17 


251 


29 


28 


42 


18i 


7 


lOJ 


25| 


18 


27 


29^ 


29 


48i 




8 


12 


26 


19 


28| 


80 


80 


45 


aoi 


9 


184 


26i 


20 


80 


82 


86 


54 


21 


10 


15 


26| 


21 




84i 


45 


651 


21i 


11 


16i 


27 


22 


88 


85i 


50 


76 



Tablb qf the Weight qf Tin Plates at wim,^<utwrei m Englemd. 





Number of 












OamdMark. 


Sheets per 
Box. 


Length and Breadth. 


Weight per BoK. 






In. 




In. 


art 


qn. Iha. 






rl or 1 Oom. . 


225 


181 


by 


10 


1 




20 . . . 


225 


18i 


99 


H 





8 21 




80 . . . 


225 


12| 


99 







8 14 




HO . 


225 


18} 


99 


10 


1 


7 




HX . . 


225 


181 


99 


10 


1 


1 7 




IX . . 


225 


181 


99 


10 


1 


1 




2X . . 


225 


18i 


99 


»f 


1 


21 




8X . . 


225 


12f 


99 


H 


1 


14 




1 XX 


225 


181 


99 


10 


1 


1 21 




1 XXX . 


225 


18f 


99 


10 


1 


2 14 




1 XXXX . 


225 


181 


99 


10 


1 


8 7 


One 


DO . . . 


100 


161 


99 


12i 





8 21 


Boz^ 


DX . . 


'100 


16} 


99 


12i 


1 


14 


of 


DXX 


100 


16} 


99 


12i 


1 


1 7 




DXXX . 


100 


16} 


99 


12J 


1 


2 




DXXXX . 


100 


16} 


99 


12* 


1 


2 21 




SDO . 


200 


15 


99 


11 


1 


2 




8DX 


200 


15 


99 


11 


1. 


2 21 




SDXX . 


200 


15 




11 


1 


8 14 




8DXXX . 


200 


15 


V 
99 


11 


2 


7 




SLXXXX 


200 


15 


99 


11 


2 


1 




Wasten or Wc & 
X mixed 


I 225 


18} 


99 


10 


1 


14 




TT . . . 


450 


18f 


99 


10 


1 







lXTT 


450 


18f 


99 


10 


1 


14 
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TABUB of ih€ Weight of Copptr Pip€t, 12 Ind^ in Length, and from i Ine/i 
to 8 Inches in uSamder, and ^ofan Inch in Thieknest. 



Diameter 
of Bore. 



im. 
f 

1 

1* 



Weight 
in Lbs. 

.94 
1.33 
1.61 
1.69 
1.89 



Diameter 
of Bore. 



Weidit 
inLbL 

2.08 
2.28 
2.42 
2.67 
2.87 



Diameter 
of Bore. 



Ifin. 
2 



Weiidit 
inLbi. 

8.08 
3.21 
8.89 
8.58 
8.78 



Diameter Weight 



of Bore. 

2|ilL 

2* 

2i 

2| 

8 



in Lbs. 

8.97 
4.12 
4.84 
4.56 
4.78 



Tablb qf the Bore and Weight qf Ooeke for Coppen, dx,, qf given 
DiMen iiom. 



Content of 
Conperin 
GmUoni.. 


Diameter 
of Bore 
in Inches. 


W6l|dit of 
CoeEin 
Lta. 


Content of 
Copper in 


Diameter of 
Bore in 
Inches. 


Weight of 
Cock in 
Lbi. 


30 




7 


200 


2| 


80 


50 - 


I* 


8 


260 


8 


84 


80 




IS 


840 


81 


.44 


120 




19 


420 




56 


150 


2» 


26 


480 




70 



Tablb showing the Weight qfLead Pipes, amd ihs Lengths they are usually 



Bore in 
Indies. 


Length In Feet. 


Wel^ of each Length in Lbs. 




Middling. 


Strong. 


i 


16 


16 








15 


24 


27 


80 


I* 


15 


80 


40 


48 


1* 


12 


86 


44 


68 


ij 
a 


12 


48 


66 


67 


10 


66 


70 


88 


H 


10 


70 


80 


100 



o 
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EXOAVATOB AND WelL-DigGEB*S MEMORANDA. 



Wells, 3 feet clear diameter, and ^ brick thick, 
will require the net excavation, per foot 
in depth of abont . 

3 feet 6 inches diameter, ditto 

4 feet ditto ditto 

4 feet 6 inches^ ditto ditto 
6 feet ditto ditto 

5 feet 6 inches, ditto ditto 

6 feet ditto ditto 
6 feet 6 inches, and one brick' thick 



Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 
Ditto, 



7 feet ditto ditto 

7 feet 6 inches, ditto ditto 

8 feet ditto ditto 

8 feet 6 inches, ditto ditto 

9 feet ditto ditto 
Ditto, 10 feet ditto ditto 
Ditto, 10 feet 6 inches, ditto ditto 
Ditto, 11 feet ditto ditto 
Ditto, 11 feet 6 inches, ditto . ditto 
Ditto, 12 feet ditto . ditto 
From 13 to 15 cubic feet of chalk . 
Ditto, 17 to 19 ditto ditto, clay 
Ditto, 18 to 24 ditto ditto, earth 
Ditto, 18 to 20 ditto ditto, gravel . 
Ditto, 19 to 25 ditto ditto, sand 




One ton 
weight. 



Or, an average for general calculations, may be taken as follows : — 

14 cubic feet of chalk, weigh one ton. 

18 ditto ditto, clay, ditto. 

21 ditto ditto, earth, ditto. 

19 ditto ditto, gravel, ditto. 

22 ditto ditto, sand, ditto. 

A cubic yard of earth in original position, will occupy from 1 J to 
1^ cubic yards when dug. 
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Bbicklateb's Memoranda. 



Quantity of Brickwork in Barrel Drains and WeUs, 



Dianofiter in 


Thickness of 


Super feet 


Number of 


Length of work 


dear. 


brickwork. 


of 1^ brick- 


bricks required 


contained in one 




in* 


ft. 


in. 


work, in 
one jard nm. 


for one yard 


reduced rod. 










run. 


Yards. 


Feet 


1 








4j^ 


A 1 


70 


63 





1 


6 





4^ 


a 



9(5 


46 


U 










4^ 


^ 




36 




2 








9 


1 "71 




16 


1 




6 





9 




ooO 


13 







a 









K an 
600 


7 


4 


8 








9 


23| 


380 


11 


1 


3 





1 


li 


39i 


630 


6 


1 


3 


6 





9 




430 


10 





3 


6 


1 


li 


4:4: 


706 


6 





4 








9 


30 


480 


9 





4 


0. 


1 


1* 


49 


780 


6 


1 


5 





1 


l| 


68 


930 


4 


1 


5 





1 


6 


82 


1310 


3 





6 





1 


li 


68 


1085 


4 





6 





1 


6 


94J 


1610 


2 


2 


7 





1 


li 


77 ^ 


1236 


3 


1 


7 


a 


1 


6 


107 


1710 


2 


1 



One Kod of Brickwork contains 

272 feet super, reduced to thickness of one and a half brick, or 

1 foot 1^ inches. 
Or 11 cubic yards, and 9 cubic feet 
Or 306 feet cubic. 

Or 408 feet super of one brick, or 9 inches in thickness. 
Or 4300 stock bricks in mortar. 
Or 4760 ditto laid diy. 
Or 4500 place bricks in mortar. 
Or 5000 ditto laid dry. 

And I'equires 3 loads or 3 yards cube of drift, and 27 bushels 
of chalk lime. ' • 
Or 3^^ loads of sand, and 18 bushels of stone lime. 
Or 36 bushels of sharp sand, and 36 bushels of cement. 
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A load of mortar measures 1 cubic yard, or 27 cubic feet ; 

requires 1 cubic yard of sand, and 9 bushels of lime ; 

and will fill 30 hods. 
A bricklayer's hod, measuring 1 foot 4 inches x 9 inches x 9 

inches ; equals 1296 cubic inches in capacity ; and 

contains 20 bricks. 
A single load of sand and other materials, equals one cubic 

yard, or 27 cubic feet. 
And a double load equals twice that quantity. 
A measure of lime, is a single load or a cubic yard. 
One thousand bricks, closely stacked, occupy about 66 cubic feet. 
One thousand old bricks, cleaned and loosely stacked, occupy 

about 72 cubic feet. 
One foot super of reduced work (1 foot inches thick), 

requires 16 bricks. 
One foot super of gauged arches, requires 10 bricks. 
One foot super of facings, requires 7 bricks. 
One yard of brick-nogging, requires 46 bricks laid flat, or 30 

bricks on edge. 

One yard of paving, requires 36 stock bricks laid flat, or 62 on 
edge. 

Stock or place bricks commonly measure 8f inches, by 4J 
inches by 2J inches, and weigh from 6 to 6 lbs. ea>ch. 

Paving .bricks, measure 9 ' in. by 4^ in. by If in., and weigh 
from 4 to 4^ lbs. ea4:h. 

One yard of paving requires 36 paving bricks laid flat, or 82 on 
edge. 

Pantiles measure 1 ft. H in. by 9 J in. by J inch., and weigh 

about 6 J lbs. each. 
Plain tiles measure 10^ in. by 6J in. by | in., and weigh about 

2i lbs. each. 

Foot tiles measure about 12 in. by 12 in. by 1^ in., and weigh ' 
about 12 J lbs. each. j 

Small ditto, measure about 10 in. by 10 in. by 1 in., and weigh ' 
about 8i lbs. each. i 

One yard of paving requires 9 foot tiles, or 13 small ditto. I 

Dutch clinkers measure 6J in. by 3 in. by IJ in., and weigh 
about IJ lbs. each. 

One yard of paving requires about 140 Dutch clinkers on edge. 

One bundle of plain tUe laths contains 600 feet of stuff, IJ in. 
wide, and J in. thick ; or 167 laths, if 3 feet long ; 125 
laths, if 4 feet long ; 100 laths, if 6 feet long. 
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One square, or 100 superficial feet of plain tiling, requires 1 bun- 
dle of laths. 

One load of plain tile laths contains 80 bundles. 

One bundle of pantile laths contains 120 feet of stuff, or 12 

laths, each 10 feet long, 1 J in. wide, and 1 in. thick. . 
One square of pantiling requires 1 bundle of laths. 
One square of plain tiling, on pitched roof, each tile showing 

4 in., will require about 600 tiles, 1 bundle of laths 

with nails, 3 hods of mortar, and 1 peck of tile-pins. 
If showing 3 in., 800 tiles will be required for same 

surface. 

One square of pantiling, the tiles laid to a gauge of 10 in., will 
require 180 tiles, or 160 if a 12 in. gauge ; and 1 bundle 
of laths. 

The materials of mortars and cements lose one-third of their 

original bulk by being mixed. 
The solid materials of mortars and cements require of water about 

one-third of their original bulk. 

In Mbasuring Brickwork, all flues are to be measured as 
solid work, and the spaces occupied by timbers built in 
are not to be deducted from quantity of brickwork. 

Brickwork in very thick solid walls, piers, abutments, 
counterforts, foundations, and other similar large masses, 
may be brought into cube yards or feet as agreed ; but 
ordinary walls for houses, warehouses, and other build- 
ings, are to be reduced to the standard rod of 5i yards 
square, or 272 feet super, of the thickness of if brick, 
or 13} inches. 

Facings and cuttings to be charged at per foot super. 

Prices charged as " Labour only'' are understood to include 
the erection of necessary scaffolding, but not providing 
it ; " Lime and Labour" or " Labour and Mortar" in- 
cludes scaffolding and other materials, except bricks. 

Doorways and other openings are to be deducted. 

Centering for arches, (fee. to be charged extra, unless other- 
wise particularly specified. 

In facings, at per foot super,, half of the depths of reveals 
is to be allowed, if not to be stuccoed. 

Arches to be measured per foot super,, charging face and 
soffite. 

All moulds, templates, and centres for drains, and similar 
works, to be charged extra. ^ 
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In measuring plain tiling, 4 in. are to be allowed for eaves, 
and 6 in. for dripping (Baves; 1 foot in width for each 
valley, and 3 in. for all cuttings. 

Pointing old walls, includes the erection of scaflFolding, if 
needed, raking out the rotten mortar, and washing the 
walls. 



Slater's Notes and Memoranda. 

One cubic foot of slate weighs about 180 fts., or 12J cubic feet 
equal one ton ; hence, slabs, } in. thick, weigh 



per footsvper . . . . . . Hi lbs. 

Ditto ditto lin. . . . . 15 do. 

Ditto ditto li do 18i do. 

Ditto ditto do 22^ do. 

Ditto ditto 2 do 30 do. 



Doubles, 13 by 6 ins., 600 will cover 1 square. 
Ladies, 16 by 8 do., 222 ditto 
Countesses, 20 by 10 do., 143 ' ditto 
Duchesses, 24 by 12 do., 100 ditto 

Ton. Cwt. 

Doubles, 1000 will cover 2 squares and weigh about - 15 
Ladies, ditto 4} do. ditto . . 1 6 

Oountesses, ditto 7 do. ditto . . 2 2 
Duchesses, ditto 10 do. ditto . . 3 1 

Sqnaies. FBetraper. 



Doubles, one ton will cover about . . 2 67 

. Ladies, ditto ..... 3 46 

Countesses, ditto . . . r . 3 34 

Duchesses, ditto ..... 3 5 

Imperials (30 by 24 ins.) ditto . ' . . 2 60 

Bags and Queens (36 by 24 ins.) ditto . 2 25 

Westmoreland 2 
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In measaring slating, the width of the eaves is to be allowed, 
measured at widest part. Hips, valleys, and cuttings are 
to be run, and allowed 6 ins. wide throughout. For curved 
plans, one -third of the superficial dimension is to be allowed 
extra. 



Oabpenter and Joinbr*8 Notes and Memoranda. 

From 27 to 30 cubic feet of ebony . 

About 34 ditto, of mahogany 

„ 32 ditto, of oak, just felled 

„ 48 ditto, ditto, seasoned 

„ 42 ditto, of beech . 

„ 42J ditto of ash 

„ 48 ditto, of maple or teak 

„ 53 ditto, of elm or walnut 

„ 55 ditto, of pine 

„ 69 ditto of sycamore, chesnut^ 
lime . 

„ 68 ditto, of poplar . 

„ 66 ditto, of fir 



or 



1 ton weight. 



0/ Deals 120 are called 100. 

One load of timber contains — 

60 cubic feet of square timber. 
100 feet run of timber, 12 by 6 ins. 
200 ditto, 6 by 6 ins. 
160 ditto, of 4 in. planking. 
200 ditto, of 3 in. ditto. 
300 ditto, of 2 in. ditto. 
400 ditto, of 1 J in. ditto. 
600 ditto, of 1 in. ditto. 

17 3 in. deals, each 21 feet 

18 ditto 20 do. 
23 ditto 16 do. 
26 ditto 14 do. 
30 ditto 12 do. 
14 3 in. planks, each 21 do. 
16 ditto 20 do. 
18 ditto 16 do. 
21 ditto 14 do. 
26 ditto 12 do. 
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One square of flooring requires of 12 feet boards — 
If rough'', 
edges shot 

wrought and laid folding 
straight jointed 
If battens, rough 
ditto, edges shot . 
ditto, white, laid folding 
ditto, yellow, straight jointed . 



No. 12 
13 

14: 

No. 16 

l^ 

17 
18 



** Labour onlyy* includes none of the materials employed. 

" Labour and Nails " includes glue, nails, and sand-paper. 

" From the Bench " signifies the preparation of the work at 
the shop, the fixing being performed by other workmen, or 
charged separately. 

" Fixed" or fitted and hung" includes all labour. 



In Measuring Carpenter and Joiner's Work, 

Girders and binders of bridged and ceiling floors are to be mea- 
sured, and allowed as framed. Trusses, including binders and 
tie-beams, are measured as framed ; also gutter plates, dragging 
pieces, and wind braces. Wall plates are taken as bond timber. 
Halfing, scarfing, and dovetailing in bond timbers do not con- 
stitute them framed timber. 

All cuttings and waste to hips are to be. allowed. One side of 
king-posts between the shoulders is to be deducted, also half a 
side of the queens; and half the length of bond timbers where 
openings occur. 

In measuring for labour only, or for labour and nails, the 
bearings one way only are allowed. 

Returned beads are double price. Sunk grooves or beads three 
times. Circular timbers, flat sweep, are once and a half the price 
of straight; quick sweep, twice; elliptical, twice and a half; and 
circular circular, three times. 

In measuring gutters and bearers, add one half of the width of 
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the lier boards as gutters and bearers : framed gutters are taken 
as cube timber framed for the sides, and the bottom as gutter 
with framed bearers, at per foot super. 

In naked framed floors, irregular lines on plan are to be paid 
for extra as per value, and labour in raising large timbers to 
difficult places to be charged extra. 

Carpenter's work in new oak or elm to be charged one third 
more than in fir. Ties for nogging to be charged at per foot 
super, as rough deal fixed. In rough boarding, per square, three 
inches are allowed for cutting to hips, splays, and irregular 
angles. 

In floors — deduct slabs, allow 3 inches by the length of all 
cuttings to rakes, and allow mitred and glued borders and margins, 
at per foot run. In measuring framed back linings, allow 2 
inches more than length of shutter and full width, including 
tongues. Framed grounds are to be allowed the whole length of 
the two sides and the head, by the width of the ground. Framed 
fronts are measured with the doors ; and, if less than 3 feet 
super, are allowed for, one fourth extra on ordinary prices. 

In partitions, doorways and other openings are deducted, and 
doors, rebates, stops, fillets, (&c., taken separately. 

Partitions to spandrils of stairs are measured net, and allowed 
one fifth more than ordinary price for framed partitions. 

In measuring stairs, one step and riser are taken the extreme 
width by the length for each step. The whole space covered by 
winders is taken, one inch being added for each nosing. Housings, 
brackets, nosings, turnings, (&c., are numbered and taken sepa- 
rately. Hand-rails are measu.red along the centre of the top. 
Frieze and cradling are taken separately from the soffite and 
plancier, which are taken as deal, wrought, and framed, accord- 
ing to the thickness and working. 

Mouldings more than 4 inches girt are taken as superficial ; 
the whole external profile, including the back edge, being mea- 
sured by a fine string closely fitted into the sinking. 

Water trunks are measured the whole height or length, and 
3 inches allowed for each joint. 
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Plastbrer's Notes and Mbkoranda. I 

- ' I 

Inch thickneBs. 



One bnsliel of cement 












laid . 




f 


f 


{ 


1 


Will cover . 


ft. 




jdi. ft. 


jiM. ft. 


yiU. ft- 


2 2 


1 8J 


1 6 


1 H 


1 1 


One bushel of cement 








and one of sand, 












will cover . 


4 4 


3 8 


3 3 


2 7 


2 2 


One bushel of cement 










and two of sand, 












will cover . 


6 6 




6 


4 1* 


3 3 


One bushel of cement 








and three of sand, 












will cover . 


8 8 


7 7 


6 6 


6 6 


4 4 



And 80 on in proportion. 

One cubic yard of chalk lime, 2 yards of sand or drift, and 3 
bushels of hair will cover 75 yards, render and set on 
brick ; or 70 yards on lath. 

The same quantity of materials will cover 65 yards, plaster, or 
render 2 coats and set on brick ; or 60 yards on lath. 

Floated work requires nearly the same as 2 coats, and set 

About 4} super yards may be covered with a bundle of laths, 
and 500 nails. 

In Mbaburino Plasterer's Work, the ceilings are to be 
taken from wall to wall, deducting one cornice in each direction. 
For the cornices, the length taken in the middle of the width of 
the cornice is to be measured, and the girt measured on the pro- 
file of the mould or from the wall to the ceiling. All angles 
more than eight in each ceiling are to be allowed for extra, ^t the 
rate of 1 foot 6 inches run of the cornice each. Enrichments to 
be numbered and charged separately, according to Schedule. On 
brick, plastering is measured from upper edge of grounds to 
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ceiling or roof, if plain, allowing 3 inches extra height ; if cornice, 
measure halfway up the cornice, and allow this in addition to 
net height. Moulds, and all tools are included in the prices. 
ScaflFolding must be allowed for extra, if the plaster cannot be 
served from the ground or floor. 



Mason's Notes and Memoranda. 

Average Number of Cubic Feet of Various Stones, equal to One 
Ton in Weight. 



Marble • 
Granite . 
Purbeck stone 
Portland ditto 
Bristol ditto 
Millstone ditto 
Yorkshire ditto 
Oraigleith ditto 
Grindstone ditto 



Of 2 inches York paving, 

3 ditto ditto 

4 ditto landing 
6 ditto ditto 



13 
13i 
13| 
14 
14 

14i 
14| 
16 
16i 

about 84 feet super. 
66 ditto. 
42 ditto. 
28 ditto. 



Of 1 in. marble slab, about 166 feet super. 
If do. „ 117 do. 

2 do. „ 78 do. 

Of 8 do. granite, about 64 do. 
4 do. „ 39 do. 

6 do. „ 27 do. 

Of 2 do. Purbeck paving, about 80 do. 
2i do. „ 67 do. 

8 do. 64 do. 
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In Mbasuring Mason's ^ork, all stone above 4 inches in 
thickness is commonly measured cubically. If 4 in. or 
less in thickness, to be charged super. Cube quantities 
are to be allowed for as the stone leaves the saw. Span- 
dril steps are measured on extreme width, and winders 
extreme length, including, of course, the tailing ixito the 
wall. Beds are not usually allowed for curbs, or for 
solid stone steps on brickwork ; if on stone, half a bed 
should be allowed. Landings are charged as plain work 
all over, and half the soffite allowed also as plain, if 
worked fair. Hoisting to be charged extra for all work 
above 40 feet from the ground. 

For Smith's Notes and Memoranda, refer to the Tables, 
&c. in the first part of the Appendix, where tables of 
the weights of metals, and of the proper dimensions to 
be given to cast iron columns, girders, and binders, are 
given in a most convenient manner for ready reference. 

Painter, Glazier, and Plumber's Notes and 
Memoranda. 

Superficiaji quantity of painting to be measured, and all sinkings 
and edges to be allowed in superficial dimensions. 

Mouldings, and all w6rk cut both edges to be charged per foot 
run, as per schedule. 

Railings and open work are to be allowed as flat work, both 
sides over the surface painted, and the intermediate spaces. 
Small ornamental work to be charged twice for each side all over. 

Ladder work ai^d all external cornices or other parts of diffi- 
cult access, are to be allowed for extra. 

In Qlazing, the net quantity of glass is to be measured between 
the rebates ; if sashes glazed per foot super, the entire sur- 
face between external, rebates to be allowed. Circular and 
irregular shaped panes to be measured over extreme sides 
or angles. 

All scaffolding required to be allowed for extra. 
See previous part of Appendix for Tables of lead pipe, <fcc., <fcc 
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In Gilding, a hoolc of gold contains 25 leaves, each 8^ by 8^ in. 
and one book is usually considered sufficient to cover one 
square foot of plain work. 

In Paferhanoing, a "piece" of common or English paper is 
12 yards long, 1 foot 9 inches vride, and contains 7 yards 
or 63 feet super. One piece in eight is allowed for 
waste. French papers contain about 4J yards super per 
piece, being of various vndth. 

Borders are 12 yards, or 36 feet, in each length, each being 
technically called a dozen. 

Any part of a piece required is allowed for as a whole piece, 
except in repairing. 

For the New Metropolitan Building Act, with notes and 
much valuable information, see Mr. Weale's edition. 



THE END. 
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AojrsTiNa Spindles, Self, 135. 
Air-traps, Washers, and Wasters, 

202. 
Appendix, 243. 

Arches, Gauged and Bough, 5, 
Ascension Purifiers, Ransome's, 154. 
Asphalted Felt, 226. 
Asphalting, Paving, &c., 223. 

Back-flap Hinges, 133. 

Backlinings, Elbows, &c., 83. 

Backs, Soffites, &c., 83. 

Ball, Bib, and Stop Cocks, 204. 

Balls, Weights of Cast Iron, 271. 

Balusters, Newels, &c., 53. 

Bar Iron, Table of Weights, 260. 

Barrel Drains, 6. 

Baths, Slate, 163. 

Batten Floors, 87. 

Battening for Walls and for Slating, 

Battens, Deals, &c., 130. 
Bearers, Fillets, &c., 45. 

Gutters, &c., 31. 

Bedding-frames, &c., 14. 
Bell-hanger's Work, 216. 
Bending Glass, 190. 
Bib and Stop Cocks, 204. 
Binders, Tables of Cast Iron, 267— 
^69. 

Black Stained Mouldings, 221. 
Blaahfield's Prices, 178. 
Blowers, Gwynne's Fan, 239, 
Boarding, Deal, 27. 

Louvre, 29. 

: Sound, 27. 

Wall, 28. 

Weather, 28. 

Boards and Planks, 130. 

String, 49. 

Boilers, Felt for, 226. 
Bolts, 132. . 



Boring, 2. 
Boxings, 86. 

Bracketing and Plugging, 29. 
Brackets, Iron, 139. 
Brass Bolts, 138. 

Hinges, 183. 

Knobs, 139. 

Brass, Copper, and Steel Tables, of 

Weights of, 270. 
Brick Nogging, 5. 

Paving, 8. 

Bricklayer's Day Prices, 21. 

Materials, 20. 

Memoranda, 279. 

Work, 3. 

Brickwork, Measuring, 281. 
Building Materials, Blashfield's 

Prices of, 178. 
Butt-hinges, 133. 

Cabpbnteb's Day work, 127. 

and Joiner's Notes 

and Memoranda, 288. 

and Joiner's work, 25. 

Casement Frames, 66. 
Casements and Frames, 77. 
Cast Iron Balls, Weight of, 271. 

Columns, Tables of, 263— 

269. 

Girders, &c.. Tables of, 

260—269. 

Hinges, 133. 

Pipes and Gutters, 209. 

Table of Weights of, 261. 

Cast Rough Plate Glass, 189. 
Castle Hill Stone Paving, 160. 
Cement, Lime, &c., 21. 
Cement work, 171. 
Centering, 34. 
Centrifugal Pumps, 238. 
Channel-tiles, 10. 
Chimney-pots, 16, 24. 
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INDE^. 



Cisterns, Slate, 158. 
Claridge's Asphalte, 224. 
Closet-fronts, 95. 

Coach house and Ledged Doors, 
112. 

Cocks, Ball, Bib, &c., 204. 

Weight of, 277.. 

Columns and Pilasters, 56* 

Tables of Cast Iron, 263 

—259. 

Common Stock Locks, 186. 
Concrete, 2. 

Conduit and Drain Pipes, 11. 
Contents of Planks and Deals, Table 

of, 247. 
Contractor's Tools, &c., 286. 
Coping, Sills, &c., 146. 
Copper, Brass, and Steel, Tables of 

Weights of, 270. 

Pipes, weight of, 277. 

Sash Line, 232. 

Coppers, Weights, &c., of, 276. 
Cornices, &c. in Plastering, 168. 
Corrugated Iron, 214. 
Counters, 118. 

Covings, enamelled Slate, 162. 
Crabs, 286. 

Cradling and Frieze, 66, 
Cramps for Mason's work, 164. 
Cranes, 235. 

Cross Garnet Hinges, 188. 
Crown Glass Glazed, 192. 

Prices of, 180. 

Culverts, Drains, &c.~ &c., 6. 
Cupboard Locks, 136. 
Curbs, Yorkshire, 147. 
Cuttings, Splays, &c., 14. 

Dado, &c., 81. 

Day work. Bricklayer's, 21. 

Carpenter and Joiner's, 

127. 

— i Mason's, 156. 

. Painter's, 199. 

— ^ ■ Paper-hanger's, 222. 

Pavlor's, 224. 

Plasterer's, 176. 

Plumber's, 207. 

; — Slater's, 165. 

Smith's, 216. 

Dead Locks, 186. 
Deal Boarding, 27. 



Deal Door, 98. 

Sashes, 68. 

Deals and Battens, ISO. 
Detector Locks, 137. 
Diamond Rough Plate Glass, 185. 
Dimensions and Weight of CopperB, 
276. 

Distempering, 222. 
Door-fastenings, &c., 138. 

Furniture, 185. 

— Slate, 164. 

Doors, Deal, 98. 

Dwarf, 96. 

Ledged, 112. 

Mahogany, 104. 

Outside or Street, 106* 

Sash, 108. 

Wainscot, 103. 

Drain and Conduit-pipes, 11. 
Drains and Culverts, 6. 
Dwarf Doors, 96. 

Elbows, Soffites, &c., 83. 
Enamelled Slate Chimney-pieces, 
160. 

Covings, 162. 

Oxford Fronts, 161. • 

Slabs, 169. 

Engines, Portable Steam, 240. 
Enrichments in Plastering, 169. 
Excavator and Well-digger ,J1 . 
Memoranda, 278. 

Facings, 4. 

Fan-blowers, Gwynne's, 239. 
Fanlights, 81. 
Felt, 226. 
Fences, 36. 

Fencing, Wire-strand for, 230. . 
Ferrules, 202. 
FiUeto, Bearers, &c., 46. 
Fire-bricks, 10. 

Lumps and Tiles, 23. 

Rr, Framed and Wrought, 26. 
— in Scantlings, Ac, 26. 
Flat Wire Ropes, 282. 
Flattened Glass. Prices of, 180. 
Floor Plastering, 167. 
Floors, 36. 

Naked, 32. 

Fluted Sheet Glass, 181. 
Foot-valves, Gwynne's, 239. 
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Founder's work, Smith and, 208. 
Framed Grounds, &c., 92. 

and Wrought Fir, 26. 

Frames, Casement, 66. 

■ Casements and, 77. 

Sash, -64. 

Sashes and, 73. 

Venetian, 67. 

French and English Scales, pandlel 
of, 246. 

Measures, Ac, 245, 

Plaster, 170. 

Frieze and Cradling, 56. 
Fronts, Cloeet, 96. 
Furnace-work, Iron, 211, 
Furniture, Door, 136. 

G^LYANiZBD Iron, 214. 
Cramps for Masons, 

154. 
Oas Tubes, 241. 
Gilding, 199, 28». 
Girders, &c.^ Tables of. Cast Iron, 

260—269. 
Glass, PHces of, 180. 
Glazed Stone-ware Pipes, &o., 18, 

22. 

Glazier's wcH*k and Materials, 180. 

Notes andMemoranda,288. 

Granite, &c., 148. 
Gravities, Table of. Specific, 249. 
GuUey-traps, Stone-ware, 13, 28* 
Gutters and Bearers, 31. 

and Pipes, Cast-iron, 209^ 

- Zinc, 218, 



and water-trunks, i 



Gwynne's Pumps, 288. 

Hammbbs, picks, &c., 286. 

Hand-rails, 51, 54. 

Hartley's perforated Glass, 186w 

— feough plate-glass, 184. 

Hinges, 188. 

Hoop Iron, Weights of, 271. 

Ihmbbsion Purifiers, Bansome's, 155. 
India-rubber Pipes, &c., 234. 
Ironmonger's Prices, 181. 
Iron Brackets, 189. 

Columns, Tables of Cast-iron, 

258—259. 
Cramps for Mason's work, 154. 



Iron Rails, Weight of, 275. 

Boofing, 211. 

Sundries, 212. 

Tables of Weight of, 250. 

Weight of Bofled, 271—275. 

Jamb Linings, &c., 92. 
Joiner's Day-work, 127. 

■ Notesand Memoranda, Car- 
penter and, 288. 
— work, 64. 

£i70BS» Brass, 189. 

Laboub amd Kails only, 26. 

on Marble, 152. 

Lathing, rending, &o., 165. 
Lava, Metallic, 225. 
Lead, Prices of, 199. 

Pipe, 200. 

Weight of, 277. 

Ledged Doors, 112. 
Lime, Cement, &c., 21. 

WHiting, (fee, 175. 

Locks, 136. 

London-made Straps, 241. 
Louvre, Boarding, 29. 
Liimps, Tiles4aid Fire, 23. 

Machinebt, Sawing, 126. 
Mahogany Doors, 104. 
— — Sashes, 68. 
" and Wainscot, in Thick- 



nesses, 120. 
Malleable Iron work, 210. 
Mangers, Slate, 159^. 
Marble in Block, 161. 

— Cement work, 178. 

Slabs, 152. 

Marbling, &c.. Painting, 197. 
Margins, &c., in Plastering, 168. 
Martin's Cement work, 174. 
Mason's Day work, 155. 

Notes and Memoranda, 287. 

" ' work, 141. 
Mastic work, 175. 

Materials, Blashfield's Prices of 

Building, 178. 
Measures, Weights and, 244. 
Measuring Brickwork, 281. 

Carpenter and Joiner'a 

• work, 284. 

P 
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MenBoring Mason's work, 288. 

Plasfcerdr's work, m 

Metallic Cement work, 17d« 

Lava, 226: 

— Sa8h4me, 140. 

Monuments, Slate, 164, 
Mortice Locks, 137. 
Mouldings, 57. 

in Plastering, 168. 

» Black Stained, 221. 



Nails and Screws, 131. 
Naked Bloors, 32. 
Newels, Balnsters, 4^c., ^ 
Niches, 5. 
Nogging, 6. 

Non-conducting Felt, 226. 

Oak Boards and Planking, 46. 
Uutdde Doors, 106. 

work, Plasterer's, 170. 

Oxford FroBtS/Enamelled SlAte,161. 



PAnrr, Cement wodk, 172. 
Painter's Day woik, 199. 

work, 198. 

Glazier, and Plumber's 

Notes and Memoranda, 288. 
Paling, Posts, &c., 86. ' 
Palladian Sashes and SRrames, 77. 
Pantiling, 17. 

Paper-hanger's Dagr woik, 222* 

^Prices, 219. 

Paper-hansing, 289. 
Parallel of French and English 
Scales, 246. 

T Iron, Weight of, 273. 

Parian Cement work, 174. 
Partitions, Qnarter, 83. 

Wainscoting, isa^ 116. 

Patent Detector Locks, 137. 
Gate Hinges, 185. 

Plate Glass, 187. 

Quarry and'Diamond Bough 

Plate Glass, 185. 
Paving, Asphalting, &c., 223. 
Brick, 8. 

Castle mil Stone, 160. I ' 

Tiles, 9. 

Pavior's Day^work, 224. 



INDEX. 

Peake'a Terro-Metallic TiUs, 

Pipes, &C., 228. 
Perforated Glass, 186. 
Picks, Hammers, iecy 236. 
Pilasters and Columns, 66. 
Pipes and Gutters, Cast-iron, 209. 

Ziac, 218. 

India-rubber, 234. 

t . -M , Weight a£ Lead, 277. 

of Copp«:, 277. 

Plain TiHng, 16. 
Planing, Sawing, d(o., 126. 
Plankinff, Oak Boards, &e., 46. 
Hanks, Boards, &o., 130. 
Plafiteier's Day work, 176. 

Notes and Memoranda, 

286. 

^Work, 166. 

Pkte Glass, Patent, 187. 
Plates, Table of Weights of; 261. 
Plugging and Bracketting, 29. 
Plumber's Day Work, 207, 
Notes and Memo- 
randa, 288. 

Woisk, 199. 

Pointing, 4. 

Polished Plate Glass, 188. 
Portaible Steam Engines, 240. 
Portland Cement wotk, 172. 
Posts, Paling, Suc^ 36. 
Pozzolana, 226. 

. ^Wo*, 171. 

Price per lb., stone, Ac, Table of, 
248. 

Pumps, Gwynne'ft, 288. 

Lead, Ac, 201. 

Purifiers, Bansome'fl, 154. 

QuABBT aod DiAXOHD Bough 

Plate Glass, 186. 
Quarter Partitions, 33. 

Rails, Haitd, 51, 64. 

Weight of Iron, 276. 

Bailway Turn-tables, 236. 
Bansome's Patent SilioiouB Stone, 

Ac, 164. 
Relaying Slating, 166. 
Benaering, Lathing, Ac, 165. 
BevolTing Shutters, 92. 
Ridges and Hips, Slate, 165. 
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Rising Skew-butt Hinges, 184. 
RoUedlron, Weight of, 271—276. 
Roman Cement Work, 171. 
Roofing, « 0. 

Felt, 226. 

Iron, 211. 

Taes,TerK>.metaUio,18,228 

Roofs, Slating, 166. 
Ropes, Wire, 280. 
Rough Arches, 6. 

opiate Glass, Hartley's, 

184, 189. 

Timber, 26. 

Running Articles in Gaipenter's 
work, 69. . 

in Mason's work, 

144. 

work. Painter's, 194. 

SashDoobs, 108. 

Fastenings, Ac, 188. 

Frames, 64. 

■ and Squares, 

Painting, 196. 

Iron, Weight of, 274. 

— : Line, 139, 140. 

Copper, 282. 

Sashes, 68, 71. 

and Frames, 78. 

Sawing, Planing, &c., 126. 
Scantlmgs, Fir in, 25. 

Timber in, 129. 

Screws and Nails, 181. 
Screwed Tubes, 241. 
Self-adjusting Spindles, 186. 
Seyssel Asphalte, 224. 
Sheet Glass, Prices of, 182. 
Shop Fronts, Sashes for, 71. 
ShovelB, Sso., 286. 
Shutters, 89. 

Shutter Fastenmgs, (fee., 188. 
Single Mouldings, 57. 
Sinks, Slate, 168. 
Sink Traps, 14, 28. 
Skirtings, 89. 
Skylights, 81. 
Slabs, Marble, 162. 

Slate in, 167. 

Slate, Baths, 168. 

Chimney Pieces, 160. 

Slater's Day work, 166. 



Slater's Notes and Memoranda, 282. 

work, 166. 

Slates, Glass, 191. 
Slating, Battening for, 81. 

Roofs, 166. . 

Smith's Day work, 216. 

Notes and Memoranda, 288. 

and Foundeif B work, 208. 

Socket Pipes, II. 

Soffites, Elbows, dsc, 88. 

Sound Boarding, 27. 

Specific Gravities, Table of, 249. 

Spherical Hinges, 184. 

Spindles, Self-adjusting, 186. 

Spindle Valves, 202. 

Splays, Cuttings, &c., 14. 

Spring Hinges, 184. 

Stained Mouldings, Black, 221. 

Staircases, 47. 

Steam Eqffines, 240. 

Tubes, 241. 

Steel, Brass, and Copper, Tables of 

Weights of, 270. 
Steps, Slate, 169. 

Yorkshire, 147. 

Stock Locks, 186. 
Stone in Block, 141. 

Weights to Crush, 262. 

Stoneware Pipes, (fee, 18, 22. 
Stop Cocks, &c., 204. 
Straps, 241. 
Sti^eet Doors, 106. 
String Boards, 49. 
Stripping Slating, 166. 
Strips, Bearers, &c., 46. 
Stucco, 167. 

Sundries in Iron work, 212. 

in Mason's work, 146. 

Terro-Metallic, 12. 

Table of Scantlings, 247. 
Table Tops, Slate, 168. 
Taper, T Iron, Weight of, 274. 
Terro-Metallio Bricks, 9, 228. 

Fire Bricks, 10. 

Roofing Tiles, 18, 228. 

Tiles, 21. 

Glass, 191. 

Terro-Metallic, 9, 228. 

Tiling, Plain, 16. 
Timber, 26. 
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Timber in Scantling, 129. 
Tin Plates, Weight, &c. of, 276. 
Trapa, Sink, 14, 23. 
Trunks, Gutters, and Water, 62. 
Tubes, Wrought Iron, 241. 
Tubular Drain Pipes, 13, 22. 
Tuck Painting, 4. 
Turret Clocks, 205. 

Timepieces, 206. 

Tnm Tables, Railway, 286. 

Valentia, Slate, 167. 
Valves, Spindle, 202. 
Varnishing, 198. 
Veneered Hand-rails, 64. 
Venetian Frames, 67. 
Sashes and Frames, 77. 

WAiHscoTand Mahogany in Thick- 
nesses, 120. 

Boors, 103. 

Sashes, 68. 

Wainscoting, Partitions, &c., 116. 
Wall Boarding, 28. 



Washers and Wastes, 202. 
Water Trunks and Gutters, 62. 
Weather Boarding, 28. 
Weights and Measures, 244. 

of Bar Iron, Table of, 260. 

Well-digger, Excavator, and, 1. 
Well-digger's Memoranda, 278. 
White-washing, &c., 176. 
Wire Strand, &c., 230. 
Writing, 198. 

Wrought, Fir, Framed, and, 26. 

• Iron Gutters, Pipes, &c., 
216. 

Hinges, 183. 

Tubes, 241. 

Work, 210. 



YoBESHiBV Coping Snis, &c., 146. 

Steps, &c., 147. 

Stone, 146. 

Zvxo Gutters and Pipes, 218. 
Worker's Prices, 217. 
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HAKT & SON, 

AND 

MEDI/EVAL METAL WORKERS. 




58 to 589 Wych Street, Strand, London, V/'.C. 
SHOW-BOOMS, 20, Cockspnr Street, W.C. 
FOIJNDBY, Vine Street, Lambeth, S. 
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' HOBBS'S PATENT LOCKS. 

Ths attention of Architeots and Builders is respectixilly invited to the superiority of the 
liocks which Hobbs, Ashley, and Co. are now manufacturing by the aid of thenr Fatent Steam 
Machinery. The wou^anansbip and finish of these Looks is incomparably superior to the 
ordinary Xeyer Looks hitherto made by hand. The materials are of the best description ; 
and the facilities for manufacture are now brought to the highest jrarfection. 

THE CHANGEABLE-KEY BANK LOCK 

Is manufactured expressly for the use of Bankers and others requiring absolute Security. 
ia so constructed as to defy the operations of burglars, however skiSul, with the additional 
advantage of being emak^ secured agatost the «s« of • daplkidte k«y, should the opportunity 
be affbrded to take aa imprewion of the original To accomplish this desideratum, the key 
of the Fermntating Lock is formed of a certain number of movable pieces, technically 
called *'bit8," the combination of which can easily be altered by unscrewing, and being 
altered, so acts upon the lock as to make it virtually a different piece of mechanism, and this 
to the number of 720 distinct changes with the usual six-bitted key. A key with twelve bits 
gives 479,001,600 changes, which are so xamj different locks in one. The value of this lock 
nas been recognized by many of the principal Institutes and Commissions both in Europe and 
America. At the G-reat Exhibition m London, it received the Frize Medaly with tpecial ap- 
probation; at Paris, also, a First Class Medal; at Vienna, the highest premium ever awarded 
there, viz. a Gold Medaly accompanied by a special report on its merits, etc. It can be had in 
various sizes, adapted for the doors of bankers' safes and strong rooms. The 8-inch size, 
generally used, is eapaUe of W changvs, whicii are so many dii&rent locks in one piece of 
mechanism. 

THE PATENT PROTECTOR LOCKS 

Are rendered secure against the attempts even of scientific operators, by a simple application 
of one of the principles on which the Bank Lock is constructed. They are adapted!^ to every 
norpose for which locks are used, both in house and cabinet work, and cannot be picked. 
These locks are largely used by WXaar and Soo in the manufacture of their Fire-Froor Safes, 
which they render mipregnable to the burglar. They are especially recommended to bankers, 
and in all cases where Security is of the first importance. 

HOBBS'S MACHINE-MADE LEVER LOCKS, 

Equal to the best Lever Locks of oUuir manufacturers, are offered at half the price at which 
such locks have usually been aold. The use of machinery, besides cheapening the cost, ensures 
a greater variety of combinations, and more exact workmanship than can otherwise be ob- 
tamed. The usual Cabinet Locks can be had in any quantity, or if required, in sets, with 
master-keys, can be made to order at the shortest notice. Farticular attention is invited to 
the Mortise atnd Mih Looks of this manufacture, with 

HOBBS'S PATENT ANTI-FRICTION FOLLOWER, 

By the application of which the ordinary excessive wear upon liie parts coimected with the 
latch-bolt is avoided. To architects and builders the new Mortise Lock offers advantages, 
both in price and quality, heretofore unattainable. The planes of these locks are made of 
number twelve gauge iron, and, being so thick, the pins cannot be loosened by the constant 
jarring of the door. The security consists in four double-acting tumblers, constructed with 
the least possible liability ever to get out of order. 

HOBBS'S MACHINE-MADE STREET-DOOR LATCHES 

Are also recommended, both for economy and safety. The greatest care has been taken to 
combine the greatest durability in this important description of locks with Ughtness of action, 
and the least possible resistance to the proper key. ISo instance is known in which these 
latches have been opened by false keys or picks, and the great range of combinations, 
secured by the action of machinery that cannot err, precludes the possossion of dupHcate 
keys by inhabitants of several houses in the same street. 



Every description of Furniture supplied to order, in Pugh's, Pitfs, or Hay- 
ward's Patent. 

A large Assortment of Fire- and Burglar-Proof Safes (Milner's Patent), Strong- 
room Doors, Cash and Deed-Boxes, etc. constantly on hand, or made to order. 

HOBBS, ASHLBT, AND COMPANY, 
Mannfieictory, Arlington Street, New North Boad, London, N. 

WAREHOUSE (where all communications are to be addressed) , 

76^ Cheapside, laondon, £.C. 

Digitized by GooqIc 



I 



ADVERTISEMENTS. 



TUPPER AND COMPANY, 

MANUFACTURERS OF ' 

PATENT GALVANIZED IRON 

AND 

GALVANIZED TINNED TSm. 



OFFICES: 61a, MOOROATE STREET, LONDON, E.G. 
WORKS: LIMEHOUSE, LONDON, 

AND 

BERKELEY STREET, BIRMINGHAM. 



PLANS AND ESTIMATES 

FOR 

IRON CHURCHES, IRON ROOFS, AND IRON BUILDINGS, 

FOR HOME OR EXPORT. 




^UON OF EVEBY DESCBIPTION GALVANIZED. 

MERCHANTS AND SHIPPERS SUPPLIED. 
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THE PIMLICO SLATE WORKS, 

39 & 40, XJPPBE BELGEAYB PLACE, PIMLICO. 



Magnus's Enamelled Slate 

Is patronized by Her Majesty, the Nobility, and by Architects of emi- 
nence at home and abroad. It is specially suitable lor 

CHIMNEY PIECES. 

'which are made to represent Marbles, plain and of the moit costly sorts, 
including Florentine Mosaics. These representations are more briUiant 
and durai)le than Marble ; its price comparatively insignificant The &kit« 
itself is ten times as «trong as Marble. The Prices of the GUmney-Pieoe^ 
vary from Seventeen Shillings to One HiHMired Guineas and upwards. 

The following are some of the Misoellaneous Articles juade in Eoa- 
melled %te 

FANCY SLABS, Shaped and Plain. 
TABli£ TOPS, in infinite variety. 
BATHS, for Hot and Cold Water. 

BAPTISTERIES, FONTS, and VASfiS, PANELS and COLUMNS, 
PILASTERS, BRACKETS, WASH-STANDS and DRE^ING-TABLE 
TOPS, URINALS for Offices and Public Places, MONUMENTS, MU- 
RAL TABLETS and HEAD-STONES, ALTAR TABLEIiS^ Plain And 
Splendidly Illuminated. 

CABINET-FORMED STOVES, composed of Fire-Stone, with orna- 
mental Slate Casing, for STALLS, CHURCHES, and aAl APART- 
MENTS, including the Drawing-Room, forming the most novel, elegant, 
and economical Fireplace extant. 



N,B.-PLAIN SLATE AND SLAB WORK OF ALL 
DESCRIPTIONS. 
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• BY HER MAJESTY'S ROYAL LETTERS PATENT. 




CLARK & Co. 

REVOLVING SHUTTERS 
nr iBoir Aim woob, 

IMPROVED DRAWN METAL SASH BARS AWD 
MOULDINGS, 

FOR SHOP FRONTS, SKYLIGHTS, &c. 
Single anir ^anhk-'^mQ Spring Pinjes. 

Per Foot. 

Olabk's Patbht SBLr-CoiLiN& EBTOLTiHa Wood 
Shttttebs 2s. 6d. 

Fob Fbitate Hoitses asd Shop Fbonts . . . .2s. 6d. 

Claek's Patbht Eevolthtg Ieon . . 4«. 6d. to 5*. 6i. 



OLAEE & Co., EngineerSi 

PATENT SHUTTER WORKS, 
15, GATE STREET, LINCOLN'S INN FIELDS, 

LONDON, W.C. 
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HOWARD'S PATENT REGU- 
LATOR CLOSET, AND WATER- 
WASTE PREVENTER, manufactured by 
HAYWARD, TYLER, and Co., 85, Upper 
Whitecross Street, St. Luke's, E.C., has been 
fixed in all situations, and proved to be the 
most efficient Closet made. It is free from 
leakage, and delivers only a given quantity 
of water at each action, into the basin, which 
can be adjusted when fixed. H., T., and Co. invite attention to those fixed 
at the Factory; the Court of Inventions, Crystal Palace; or the Archi- 
tectural Exhibition, Suffolk Street, Pall Mall. 

WATER-WASTE PREVENTER. 
In this Valve the handle can be held in no position whatever to cause a 
continuous flow. When enclosed in a box, it is suitable for public foun- 
tains or exposed situations, as it cannot be tampered with, without dis- 
connecting it from the main. 



HAYWARD, TYLER, and CO., 85, Upper Whitecross 
Street, London, ENGINEERS and BRASS-FOUNDERS, Manu- 
facturers of Higk-Pressure Steam-Engines, Hydraulic Presses, Soda- Water 
Machines, WeU-Engines, and Pumps for Railways and all other purposes ; 
Proving- Pumps for Boilers, Iron Pipes, tic,; Hydraulic Machines for 
proving Iron Girders, with rams of all sizes, on Iron Carriage, with Gun- 
Metal Proving-Pump, the lever graduated to prove to any required pressure 
with the greatest accuracy. These Machines are used at severad of the 
most eminent Ironworks and Building Establishments in town and country. 



RANSOMFS PATENT IMPERISHABLE SILICEOUS 
STONE. Chimney-Pieces, Balustrades, Capitals, Trusces, Ter- 
minals. Fountains, and Vases; also Enamelled Stone Chimney-Pieces, 
of great Beauty and Novelty, at reduced Prices. 

Every description of GRAVE-STONES, MONUMENTAL or MURAL 
MEMORIALS, SPACE-MARKERS, and INDICATORS, for Ceme- 
teries, etc. 

Ransorae's Patented Process for Indurating Stone, Cement, Stucco, 
Bricks, etc., to prevent and arrest decay, and to prevent absorption, can 
be applied as readily as paint, etc., does not alter the colour or the natu- 
ral appearance of the material, and is permanent in its results. 

For practical examples of the application of this Process, the Blooms-^ 
bury Baptist Chapel, London, and the Custom-house, Greenock, are re- 
ferred to by the Patentee. 

Ransome's Patent STONE FILTERS and FILTERING SLABS, ma- 
nufactured for every Private or Domestic purpose, for Manufactories, 
Public Companies, Shipping, etc. Several hundred thousand gallons of 
water are filtered daily by Ransome's Patent Stone Filtering Slabs, for 
the town of Southampton. 

For further particulars, specimens, illustrations, and agencies, ai^ly to 
Mr. Frederick Ransome, Whitehall Wharf, Cannon Bow, Westminster, 
or Patent Stone Works, Ipswich. 

\* A Liberal Discount allowed to the Trade or to Shippers 
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P3ZZOLANA GENUINE ROMAN CEMENT supplied 
at less thftti one-half the cost of Imitation Roman Cements. Sold by 
the Cargo, and delivered at any Port in the United Kingdom. Also in 
smaller quantities from the Dep6t in London. 

For further particuburs apply to the Importers, Messrs. F. Gamimara 
& Co., 16, Great St. Helen's, City, B.C. 



SNOXELL'S PATENT REVOLVING IRON, WOOD 
and IRON, and WOOD SHUTTERS. 

"Without Machinery 4*. Orf. per foot. 

If with Machine-cut Screw Gearing ... 2*. 6rf. „ 
At his Steam Works, 135, Old Street, London. Testimonials from 
Architects, Bankers, etc., of their security and durability forwarded. 
Manufacturer of Metallic Drawn Sash Bars, Stall Board Plates, etc. 

Agent for the Patent Crystal Glass Sash Bars and Pillars. 



ASPHALTE iFOR BASEMENT FLOORS.— Per fin. 
6d, ; 1 in. 6irf. ; l^in. lOd. ; 2 in. 1*. per foot super. Every de- 
scription of Pavement laid down, and the work guaranteed. 

TAR PAVEMENT, 2i in. thick, 2«. 3<f. per yard run ; 3 in. 28. 9d, ; 
4 in. 3«. 6d, ; and 6 in. is. 6d. Apply to Messrs. W. Wright & Co., 
32, Bucklersbury, London. 



SURVEYING, ARCHITECTURE, ENGINEERING, 
Levelling, Draining, Draughting, Mapping, Measuring, and Valuing 
of Land, Timber, Buildings, etc., TAUGHT PRACTICALLY by Messrs. 
HYDE, SMITH, and LEWIS, Civil Engineers, Architects, Surveyors, 
etc., in a short course of Instruction, on moderate terms, including Field 
Work and the Use of the Instruments. For Prospectuses, etc., apply 
at the Offices, 24, Guildford Street, Russell Square, London. . 



IRON AND BRASS FOUNDER AND PATTERN 
MAKER, Ray Street, Clerkenwell, E. C— J. D. ASHWORTH, 
Manufacturer of Girders, Columns, Lamp and Street Posts, Railing, Newels 
and Staircase Bars ; Gratings, Casements, and Ornamental Panels } Stove, 
Range, and Hot Plate Metids ; Engine, Mill, Lathe, and Pump Castings ; 
Pipes, Tank Plates, Pire-Bars, Furnace- Work, and every description of 
Castings in loam or sand, to pattern or dravring, Irom a weight of ^Ib. to 
30 tons. Prices greatly reduced, and quality of Castings not to be sur- 
passed in town or country. An assortment of Patterns kept on hand, for 
the use of customers, and no extra charge. Orders punctually attended 
to, and ordinary castings delivered the day after order. Estimates given 
for any size, quantity, or description of castinics. 



Digitized by 



ADTERTISEMENT8. 



LIGHT, CHEAP, AND DURABLE 

ROOFI NC, 

AS ADOPTED BY HER MAJESTY'S GOVERNMENT. 



CROGGON & Co,, 
2, DOWQATE HILL, LONDON, 

Beg to call the attention of Noblemen, Gentlemen, the Trade, and the 
Public, to their 

PATENT ASPHALTS FELT FOB SOOFINO, 

PATRONIZED BY 



Her Majesty's Woods and Forests, 
Her Majesty's War Department, 
The Royal Agricultural Society of 

England, 
The Leeds and Manchester, 
The London and North-western, 
The Liverpool and Manchester, 
The Chester and Holyhead, 
The Norfolk, and other Railways, 



The Corporation of the City of 

Edinburgh, 
The Duke of Buccleugh, 
The Marquis of Anglesea, 
The Marquis of Westminster, 
The Birkenhead Dock Company, 
The Dock Trustees of Liverpool, 
Most of the Nobility, Gentry, and 
Agriculturists, 



And many Members of the Royal Agricultural Societies of 
England, Scotland, and Ireland. 

The Felt has been extensively used, and pronounced efficient, and 
particularly applicable for warm cUmates. 

1. It is a nonconductor. 2. It is portable^ being packed in rolls, and 
not liable to damage in carriage. 3. It effects a saving of half the 
limber usually required. 4. It can be easily applied by any unpractised 
person. 5. From its lightness, weighing only about 42 lbs. to the square 
of 100 feet, the cost of carriage is small. 

Under Slates, in Church or other Roofs, the Felt has been 
extensively used to regulate the temperature. 



INODOROUS FELT, 

For Damp Walls and for Damp Floors, under Carpets and Floor-Cloths , 
also FOR LINING IRON HOUSES. 

Price, One Fenny per Square Foot. 

CROGGON AND CO.'S PATENT FELTED SHEATHING, for 
Covering Ships' Bottoms, etc., and DRY HAIR FELT, for Covering 
Steam Boilers, Pipes, etc., preventing the radiation of heat, and saving 25 
per cent, of Fuel. 

Samples, Testimonials, and full instruction on application to 
CROGGON AND Co., 
2, DowGATE Hill, London, and 2, Gqbes Piazza, Liye&fool. 
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TO ENGINEERS, STEAM-PACKET COMPANIES, 
MILL-OWNERS, &c. 



THE 

PATENT MINEBALIZED Am) VULGAinZED 
INDIA-BUBBEB, 

MANUFACTUBBO BT 

WILLIAM WARNE & Co., 

IN 

Valves, Railway Buffers, Flexible Tubings, 
Washers, Bearing Springs, Drivino Belts, 
Sheets, Hose Pipes, delivery Engine Packing, 
and suction. 

And all other Inoia-Rubber Articles in use by Engineers and others. 

Anglo-American Flexible Canvas and India-fiubber 
Steam Packing, 

Sinoalor Improved India-Bubber Waterproof Cloths 
and Garments, 

Warranted to be unaffected by Heat, Grease, or Perspiration. 
TABFAUIiZNS, VSTAGaON AND BATLVSTAY COVEBS. 

SOUNDLESS ELASTIC CARPET CLOTH, 

some of the peculiar properties of which are. Extreme Flexibility, Dura- 
bility, and freedom from slipperiness ; and while from its impermeable 
nature no dampness can arise, is itself uninjured by moisture, and com- 
bines, from its warmth to the feet and eo/tnesa to the tread, the advantages 
of carpeting and floorcloth. 

N.B.-_Sole Manufacturers of VALVES of the PATENT MINERAL- 
IZED (RED) INDIA-RUBBER, up to 6 feet 4 inches in diameter, in 
any thickness. 



Orders received at the London Warehouse, 9, Gbesham Stbbet 
West, E.C. \orat the Factoby .Tottenham, N., Middlesex. 
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